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Edmonton, September 11th, 1956 


To His Honour, 
J. J. BOWLEN, 
Lieutenant Governor of the Province of Alberta. 


Sir: 
The undersigned has the honour to submit herewith the 


Report of the Department of Highways for the year ended 
March 31, 1956. 


Respectfully submitted, 
GORDON E. TAYLOR, 
Minister of Highways. 
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GOVERNMENT OF THE PROVINCE OF ALBERTA 
DEPARTMENT OF HIGHWAYS 


REPORT OF THE 
DEPUTY MINISTER OF HIGHWAYS 
For the Fiscal Year ended March 31, 1956 


Hon. Gordon E. Taylor, 
Minister of Highways. 


Sir: 


I have the honour to submit herewith the report covering the activities 
of the Department of Highways for the fiscal year ended March 31, 1956. 


HIGHWAY MAINTENANCE AND FERRIES 


The mileage of main highways maintenance during the year was 5,345. 
The sum of $3,821,753.76 was expended for main and secondary high- 
ways. The sum of $8,562,521.75 was expended for construction and main- 
tenance of district highways and local roads in improvement districts, 
municipal districts and special areas. 


There were 49 ferries operated by the Province during the season with 
a total expenditure on ferry reconstruction, construction, operation and 
maintenance of $339,234.04. 


HIGHWAY CONSTRUCTION 


During the 1955 construction season, 224.39 miles of subgrade and 
91.68 miles of grade construction were completed. 40.98 miles of subgrade 
were widened, 61.0 miles of grade reconditioning were completed and 
7.88 miles of subgrade were strengthened. 581.80 miles of highway were 
gravel surfaced. 


In addition 318.43 miles of stabilized base course with the top lift 
asphaltic bound were placed. A further 13.63 miles of stabilized base 
course was placed on widened shoulders. 348.73 miles of asphaltic plant 
mix surface were completed, 0.90 miles of concrete pavement was placed 
and 105.17 miles of asphaltic seal coat were completed. 482.50 miles of 
centre-line striping were painted as well as 7 railway crossing markings. 


On the 24th day of April, 1950 an agreement was formally entered 
into with the Government of Canada, which terminates on December 9, 
1956, for the construction of the Trans-Canada Highway. On June 22, 1956 
a new agreement was signed extending the construction period to the 
31st Day of December, 1960. During the past fiscal year, work on the 
Trans-Canada Highway consisted of 2.47 miles of subgrade at the Calgary 
Cloverleaf, 17.84 miles of subgrade widening and 29.74 miles of asphaltic 
bound stabilized base course, 90.34 miles of asphaltic plant mix surface 
course and 22.69 miles of asphaltic seal surfacing. These mileages are 
included in the totals quoted above. 


Under the Colombo Plan, four engineers, two from Indonesia and two 
from India, were attached to the department for instructions in highway 
construction methods and administration. 


DEPARTMENT OF HIGHWAYS 


o> 


BRIDGE CONSTRUCTION AND MAINTENANCE 

During the 1955-56 construction season, 19 departmental bridge 
crews were engaged full time in bridge construction and maintenance. 
There were 17 contracts awarded for bridge construction during this 
period. 

There were 24 steel bridges, 129 precast concrete bridges, 11 re- 
inforced concrete bridges and 8 timber bridges were constructed during 
the year and 126 steel bridges and 172 timber bridges were repaired 
and 16 steel bridges, 30 timber bridges were reconstructed, a total of 
832 structures were dealt with during the year. 


On the Trans-Canada Highway, 1 reinforced concrete bridge was recon- 
structed due to widening. 


SURVEYS 


The report of the Director of Surveys shows an increase in the number 
of surveys carried forward to the ensuing year. 


LOCATIONS 


The activities of this branch are contained in the report of the Chief 
Location Engineer. 


MOTOR VEHICLE BRANCH 
(Highway Traffic Board) 
The activities of this branch are contained in the report of the Registrar 
of Motor Vehicles. | 
Respectfully submitted, 
A. FRAME, 
Deputy Minister. 


MAINTENANCE BRANCH 
DEPARTMENT OF HIGHWAYS 


MAIN HIGHWAYS MAINTENANCE 


HIGHWAY SAFETY CONTROL 


DISTRICT HIGHWAYS AND LOCAL ROADS 
IN IMPROVEMENT AND MUNICIPAL DISTRICTS 


FERRIES OPERATION, MAINTENANCE, 
REPLACEMENTS AND INSTALLATIONS. 


J. H. JOHNSTON, Chief Maintenance Engineer 


The maintenance of main and secondary highways, construction and 
maintenance of district highways and local roads in improvement districts, 
construction and maintenance of district highways and local roads in 
municipal districts where assistance was given in the way of grants and 
maintenance and construction of ferries, were carried out under super- 
vision of ten district engineers and five assistant district engineers. 


As a result of abnormal snowfall throughout the winter, the costs of 
snow removal on main and secondary highways and district highways were 
high. With adequate equipment, however, we were able to maintain traffic 
without too much delay. 


The construction of district highways and local roads was delayed 
during the first part of the season due to abnormal precipitation, but with 
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favourable weather during the latter part of the season the full program 
was completed. 


: Detailed information covering expenditures for the fiscal year 1955-56 
is contained in the following statements as submitted with this report. 


(1) Statement showing expenditure on maintenance of main and second- 
ary highways: 


Gravelled Asphalt Total 

Main Highways _........ 1,583.00 1,571.00 3,154.00 
Secondary Highways 2,007.00 184.00 2,191.00 
Totals 3,590.00 1,755.00 5,345.00 


Regravelling of main and secondary highways, maintenance, snow 
removal, centreline striping, warning signs at railway crossings and school 
zones and the erection of highway signs were carried out. The following 
are details of expenditures: 


Ordinary Maintenance _..._... 5,345 miles $3,055,212.13 
STOW ECON dliie.-s ow cs bers Pee sue 5,345 miles 439,542.29 
mesravelling™ ao0. so ee ae on es 320 miles 212,306.89 


Centre Line Striping, Pavement 
Messages, Railway Crossings, 


School Zones and Stop Traffic __ 463.50 miles 30,254.51 
Erecting Highway Sig0S 72s ioe Ay in es ee 82,044.63 
Highway Safety Control and Inspections 

“Under hiciways CODLLIOL: a esess. ee ee ey 2,393.31 


Total $3,821,753.76 


(2) Statement showing the distribution from income account of expend- 
iture in the construction and maintenance of district highways and local 
roads in improvement districts, municipal districts and special areas, total 
of which amounted to $8,562,521.75, divided as follows: 


TpipravementsDiIStricts aes go wes ee ee ee $3,998,371.44 
MUDICLD Ale DISUL ICES pean a er oe Ee es eee 2,977,609.62 
SSDDOCT A oA F CAS (ome css Ne se tees sede ce Ege 125,000.00 
Specialec ontingencies:< aenct ee Be ee Se 1,461,540.69 


Total $8,562,521.75 
Details as follows: 


MILESS OLS TOACUS EAC CC 2 aie ah a ae 3,643.45 
Wes mOLurodds; eraVvelled..-325) 8 Sees le ea eee 3,274.85 
Miles o1aroadssaspnalts suriaced:. 23 nee ee en 4.80 


Total Mileage of roads improved 6,923.10 


(3) Statement showing in detail the expenditures made in connection 
with the operation, maintenance, reconstruction and installation of ferries 
from both capital and income accounts. There were 46 ferries operated 
in the province during the season, with a total expenditure of $339,234.04 
divided as follows: 


Operation of Ferries, including Replacements of Ferries 

at Fort Vermilion, Forbesville, Jenner, Crowfoot, 

Bowslopewald seinsbUrg o-oo ee a anh ee $320,067.16 
New installations at Drayton Valley on the North 

Saskatchewan River and Bindloss on the South 

Suskacchewan- RIVED pasta tes ree ot pen fer | 19,166.88 


Total $339,234.04 
(4) Total Expenditures as follows: 


Highway, Maintenance: 3.6 ee ee $3,821,753.76 
Improvement Districts, Municipal Districts and 

SEGA ATCA Saige run Wk SS rei Ae wee eB 8,562,521.75 
PODGIOst tre Jee baa Cee a ee eke 345,769.14 


Total Expenditure $12,730,044.65 
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Maintenance Branch 


District Highway Constructed Under Contingency Appropriation 
Municipal District of Forty Mile, No. 2 





Maintenance Branch 


District Highway Constructed Under The Contingency Appropriation 
Municipal District of Barrhead, No. 106 
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GOVERNMENT OF THE PROVINCE OF ALBERTA 
DEPARTMENT OF HIGHWAYS 
MAIN HIGHWAY MAINTENANCE 
EXPENDITURE ON MAINTENANCE OF MAIN AND 
SECONDARY HIGHWAYS 
For the Year Ended March 31, 1956 
LOCATION MILES AMOUNT 
itis DMUOn ASSAD Oe tier outs a> bay Py ee eh ee 129 $ 29,483.08 
iMecicine, Hat, to: Grassyn lakers ok ee eS 49 9,905.54 
IBBOOKSmtOm DUCHESS 2 ast SF ae SS OEE eee 14 8,878.07 
Ree e Om VV ILO NOLSes caterers UREA Sy gee Nat 71 30,773.51 
Carwa Ver Nan tONiees eta ih cen Mitr Pe ee Fon 104 60,293.89 
Prbdssys Ioakesto Crowsnest. 22.20 ec et oe eee 149 95,305.35 
Pret NDI PAs Or COULUS ee a. ee ae ee is ce he 63 23,929.65 
Met Drid Sento Waterton 124 vce Se eS Erin eee a 8 vil 16,932.37 
IPA CICIecL OMA ACELLOM YS 25 etic eecnse OL AS ae eg 8 30 36,718.01 
NOM Aare ato meC Dam DLO seus Ss lek os ee a eee 8 3p 6,428.92 
CSAS GRR GE TUBE Nie kas Nee A ON IP as eens Dee 36 26,577.53 
Sardstonecog mminierantyGap wae el, iets pe 15 11,773.39 
We Mine LOC PAC OC ki me sa) top et ees ee on i 1,120.45 
iassanoetOsbantt wats Gales ese te. 250 a ondin 3 163 81,053.42 
PN SELLOUT SE One at CSIUL Vat oe Peres peer CER Ati ele oc es RY 91 103,867.57 
OO Gus Sand Ooms Tocts bajo b Groh) ne ere: ON, Sak oe Pk eA 24 9,395.39 
atoaL el Oe O WNOSS Parks ssi ke Gene es ieee es 5 3,183.22 
bverlakeyt Oe aus) 0-20-2. Lael eee Oe Se 68 13,592.79 
rbelOr2O-abcetetO" ALSAS hin ceca och ee oe et 134 60,362.55 
Drumheller to Wayne-East Coulee __ 16 8,932.92 
BS Oise oe Tame Ose EVAN ET) cect toe es le ce Me a a th 25 11,027.69 
Nidnaporerto eblacky Diamon Cec 2) ee 31 20,691.85 
ChannionetoslienoRiven tL as ee eee ie er ee: 52 75,209.74 
WaileansCorncr to: Cheadle at 5h os he EE aN LP 44 22,924.66 
CarponecoswWesteand: SOUChS ee ed i 16 6,249.70 
Fbaliita cOrGrarGen rains: 2st nats pe te pe ek 20 22,353.04 
DeWinton to Okotoks-Aldersyde iF 6,909.85 
Wielasktwitte tO. TCinOn LON, wid scree bee on ee oe ee 38 57032357 
PieChMLOn WY Chaskd Wilkes Saict ae heck enw Rea eens Tee Ee 165 82,825.06 
UN CLLONa Et Weyer ye bs LOX MONON ess Swat es eR 169 73,079.98 
Ft. Saskatchewan to Junction Hwy. #16 43 28,204.03 
PROVMNINISters LOe EIMON LOM ce ee ee 154 11S,631272 
grioyamimisters to. North-and, South! 22.2 as Se eS 56 12,319:33 
PrAS TaN LOR Lav katt: 2826 oe) ole te eS 31 10,046.10 
BOLELCRIIVerE LO DUVernNay cs. one a ee cp eT a 101 28,643.71 
WED Wer SIT Ga bOue sali ee OIN CEST Ce hau es ee 74 44,293.15 
Junction Hwy. #41 to Junction Hwy. #15 109 79,785.09 
PRenmmichetOel Ca Saskatchewan ewe ss soo Te ee ee 10 4,083.11 
DIGdSUULY cs LOmmW ClLASkKIWINl Acces oh Ed eS ee he 100 106,642.50 
RGU mMOCCEE TOM INOLOCL 2 tices toe wen Ste nk Se Ve ee 106 26,238.12 
COMPCET MALOU RIN CViSr pais fl hae Te wb Fo Se ae Sia (a Ne 144 57,765.59 
INGUISULOMNOLOUCKgE wet hts © Vee Oe eae 98 48,325.74 
WiSLASKL WAT Oe NOK DUCK wcirn. meek treat, ot er ae he oe 51 39,768.99 
SCT ELS Yar Ob V. LV Ol Mad 12 kk rea etek eh ee ee ae 11 5,051.32 
MUAY LELLL) DRO CO ets SILA nee bee tos ta ee nS oe Th re 81 85,946.47 
OTSE LOM SUTIC TF etieaes Satie 3 ees Shak Feces See Sh rae ope tary Bre 24 4,512.70 
ardeneelainssto~ battles River wo ees es ee eee 41 10,531.55 
ECDL LCC PIOUS ATLA ie mies feu Nee ee ear a lm ee Tapeh ag 28 12,418.13 
DEE Sue LOY L LT 170) lopticearealwhe ae t dtedg A l ee B oS ok oO 9 3,031.50 
IS OTRGV Oper LON peach cht Or peed gy Med aie See Pe EN 19 10,487.91 
POnOKd tO-WerObeDOTeNLGCutniy sehr ee, ea ee ea deh: 4,269.41 
MITHS EAE tO WirOLettaAVeln cee a eee eA ee 43 14,795.63 
SCOLOLeTELOs Dxii WARLO N.S aeamcaya ay panies ie tat oe union ar ah, 20 3,095.32 
Spedcent tor Col ldmlLaker ak te soe se ee a ei 105 95,349.76 
WUVECISY elOy olasbrige.s. COPNCT [eee 2sets eels eS 20 1,822.29 
Elk Point Bridge to Junction Hwy. #28 —__.-----. ze 8 8,042.44 
Lac La Biche to 2. Mi. West of Atmore 22022122. 27 22,433.12 
Edmonton sto Jasper. Park ‘Boutidary (22. 198 223,610.29 


Jasper Highway to Edmonton Beach __._-.-.-..----.---..--- 4 992.91 
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LOCATION 


DEPARTMENT OF HIGHWAYS 


Jasper Highway to Kapasiwin Beach 
Jasper: Highway to-Seba Beach 22) ae 
Junction Hwy. #16 to McLeod River ____ OES Pe ee se 
Junction Hwy. #43 to Alberta Beach __.... 2 
Edmonton.to..Country-Clubtioadin. ee ae eee 


Leduc to Norbuck ___..____.. 
Carvel Corner to Valleyview 
Bickerdike to Mountain Park 
Geyvland: 10. uscar sees 
Coalspur to Foothills ____. 
Entwistle to Drayton Valley 
Edmonton to Faust _....___. 


Edmonton:to. Ft--Saskatchewan 22) 6222-2 


Clyde to Ft. Assiniboine 


Edmonton to Spedden _____ 
Namao to Gibbons —......... 
Westlock to Smith _......._.. 


2 Mi. W. of Atmore to Junction Hwy. #28 _........ 


Dunvegan to Pouce Coupe 


Triangle; to Junction <HWY: 2422s oe 2 
Junction Hwy. #34 to Iosegun Lake _... 


Watino to Blueberry Corner 
Faust to Dunvegan __..__. 


Grimshaw: to: North Boundary. 2 ee 


Donnelly to Watino __._ 
City of Medicine Hat _. 
City of Red Deer ___...... 
City of Drumheller _.... 
City of Wetaskiwin __._ 
City of Lethbridge _..._. 
City of -Edmontons = 22 
Cily OfsCaleary..2ea- eee eee 


General: 


Heads Office sSUperviSiOti 22a ee es 


Holiday. Pay 22522 


Unemployment Insurance 


Board’ te ee 








MILES AMOUNT 
2 815.64 
2 633.09 
9 37,938.47 
6 1,831.51 
2 180.49 
ah) 22,725.17 
188 115,324.75 
66 46,551.94 
4 4,361.84 
12 1,550.54 
26 98.60 
213 416,336.19 
14 15,158.44 
56 28,380.17 
104 77,500.88 
19 11,485.89 
78 82,312.51 
67 45,626.62 
112 88,368.80 
107 114,407.92 
46 38,287.09 
69 41,185.11 
190 267,208.83 
300 137,792 59 
22 8,649.37 
4,085.00 
850.00 
650.00 
710.00 
2,920.00 
17,050.00 
9,070.00 
37,834.69 
8,368.01 
7,723.81 
1,940.81 
2,393.31 
5,345 $3,821,753.76 


“Maintained by Province of Saskatchewan this expenditure 50% of Maintenance costs. 


Appropriation 2109-A Roads Branch 
Maintenance Administration—Salaries _..._ $174,485.77 


(Not included in above total) 
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General: 


General: 


General: 


General: 


General: 


General: 


General: 


General: 


General: 


General: 


GOVERNMENT OF THE PROVINCE OF ALBERTA 
DEPARTMENT OF HIGHWAYS 


EXPENDITURE ON CONSTRUCTION AND MAINTENANCE 


OF DISTRICT HIGHWAYS AND LOCAL ROADS 


For The Fiscal Year Ended March 31, 1956 
GRANTS TO IMPROVEMENT DISTRICTS 


Printingmandstationerys cove eres teat aoe castes arden ea os at caac cone $ 92.22 
SER AVCHTI Ge TEX DCIS OS pect Fes coon ccs ea ee we se ate sonst th ette Sg comes x Sv assast nies ak flacat eeceece se 149.08 
Relegramseand=telepmOnes ire c. es 8 seer aoe ee Fran a, enen so eh eet 451.00 
TNT SSU TRAC Copa sere ae ae ee eg Peed Si Da RED N OAS See etantgsbaceg seat Feaesect ass 4,341.42 
IVE Ap Stare ny Ch va FeT AMS) ataket ces teste Serene ge SION as Coan notes she trve sect Me ce slap e Mexencgrceceree 379.11 
Workmen7sh CompensSa tlom misc -s.23. eee eee UL pase ed he EE we ER 17,063.46 


District 1 


CVG AG SUA t LON CT yiigssce Seer a ae ee ate ees iio NS Ce ete she tie 8.40 
EROS TG eae eee th ee ne na se tea pa AT RTL Be APR Ne eBoy Ss ye ce en ce ohne dts cs URe od 165.00 
FIOUG AY Slee Ven eee phe vete kes cert csteese SU dr tue Mies ceainet Mena rit. vate, Raat Mh ee cescaaes 283.29 
TSU aC Gieaeaee ae Ne eee OE PRIOR IN PNG NS ST Ire sO eR es pee ee ea se RE 44.50 
WANE VER EO YaVUR NTS ENS WIR AUN © Bites sate, Sha cence dae Bone fee eee ae Ne ae ee 
District 2 

EO SUS Cage Mesto met writs Tee «Meh sit ht othe ee akon: & aa ree Batson ce ag ned cies e cy Bsns eae 160.00 
AOL eho BU Vases Sater 34s ag cock a Beat MCA rt ce coo ES ct et sae Sec Sg ee 160.46 
UNEMPLOYMENT INSURANCE = 5220 ese Bs ECU aie OM a Wi eB endnes ee a 
District 4 

EPO SURG Cra ae ley lee > ere AI ea neon. Nang aun bo ats Mea Petes MEE, ens sag cen uns oNe 70.00 
EClESTATIS amid grtelepNO MES awe cece tee owe, ce ea eee a3 chien es eee ede oes 24.95 
TIOUG A yjig ay 7 pee ents eet Ke ed Geen, sacs e see oe aceasta 9 See Sees. 8. 136.40 
STATS UI ELE CC ee aie Bec ee 0a ee castes emt Ateas og Su eraaess eee Rep eat ne oe ae ae 46.96 
TONMIMIeLOY MENT. <TNSUR ANCE c.cs otteied ree i eR ae 
d IGM WERE GS Seg Be Sept eno an se ene fre Wired nl Spe Ue tie set GON ol aa Ee: Ae ea ree ete 
GI NGEIVISE> I OWA IVEBTINGT seDIN'S WUSRGAIN CBings os Casadei ca ts cea a oc tea tet ae dacs Re Sou dE eg Ae 
District 7 

GIN CEA Saran SUA LLON CL ase ae Sores ae en em os ese ST a Ee 12.82 
UO SSH GEE ees ee Oh So FeO ND OR, Ee Pe co EID EOE Pa er Ee ee ee tae 51.00 
Peles rams and. COLEPNOMES, .iiecce cA res cs Soe eats ee eRe recPe Rall 160.38 
43 ad NY FER U2eeo oF Bea er ae icc ete RR eee = See en A A ROR SE oer ae Coe 208.90 
SETS UTED CQ case ee = ee evens ine te eek s Ci oe ee EME nae pe BEE Rae Eas eae 39.01 
RODIN IVINESTE ©) YoIVITEE INGE Sac THIN Sy USER IA SIN Cis oe eet cel coh Se ea our y ee oes at 
District 8 

PEINLInNg PandaiStatilOneny ees. ce. ster cece tear. gee ena sma tain epee iy Oe ie, So aee en 10.91 
EL OUUGL AN aes Ay copes eect ot es Sr we ae tee UNS ea a ets cee meet Gd tay shes leek ee 741.86 
IVER DS WATS OLA TS erat sets ae raat a apa meee Se stirs! Sea ne Desa hae espae ace ee seeewtn aoe: ee 9.00 
AINE TV FaTs @) Val ICHS INET ah SENS OER AGING Eo ete se ts eyemeateas st ie Meee) ORE vr Te eat eee We 
District 9 

EEL Pee ANG SUA TOMO Y, wer aes ey Ae bce ena on dece dates eee sa CIOS ee era Ose 
dip Lau lieInis | SOs INA merece bins Reet SS in es Ae ce Se aN «Me aR eee a MEN bell tp eect 191.62 
NEN Sie TTC a LAT Sea on, ee acee te Pec REM ey tment d AE tenet Sey sce a eee Se, OR 17.20 
ONE ERIE eT © WAVE INV AOCIN SS UCAS INIG Baie ae. sue aeeneee ae Peer, oe e SeU Rees RNa oc, cere Noe race 
District 11 

ReMi avancrrs bAClONer yom ks Seeee cole lS 80. bebop te cent Rez edin oa eee SABE 53.63 
ELOISE Wee Ln ne AR eee eae BN DORN | rueel SMUT ont Alum eth ce aatS teem pee panto Lye 283.90 
WWeleor mm SsamGseleleDhOlMe Si) Sreceace sete eter scat 5 tue Cesee asren sec dee Bhs Sete ve ct teeta oe eres 161.60 
LGC ras Ek Vie ate ee ate om ae aoe aD ears A LE ihre tagt es Meher oge hae) Wn Aber Obed 263.49 
TNSUcaC Cieey tree fr oak SO, RES COO feet Rant py =, Se Ce ea Ne SEP SER eran a ent Se aT Name 44.50 
VIED Sa Cae DLENIS eee tN ae Sen ys ae ee AE eke OA ayer RS I aS 4.56 
EINES VTE © YeIVILESING Rats WINS CRAGIN GRO os eee roe eden Foden, Ninety sorceress ea 
District 12 

EAU UNUED A oe Ai Class UA UlOMTOT: yar ease re oes Meee sack eo tees A Sam. eee, WE ep o 16.00 
BL EWCLUT SME SD EIISCS wlsenten nom ee. Wen ries Totes sete stent OU, « ietcctc cra MED. oun or. cease 50.35 
Melegrarm Sarna Tele DN ONES tek eee: te tee hee ee ed ee ae et ee .90 
EL OLGA Y SHIDO Vi due dere rte a time eee Bie atte nk Bee 2k ae aa ad So ae eS 503.10 
V@ACNB GEM OL eh HERREME eS orto: Bex AAPOR URLS cle teh Al rane ome Ae ae ida RR ante on aaa een er ae 39.85 
IMADSIRA OG DLAs: eles 2h Ge eine oN Tei, Pith SCN ae) BD ee eee 52.75 


$ 22,476.29 


501.19 
314.72 


320.46 
123.74 


278.31 
107.37 


Nil 
205.11 


472.11 
478.83 


NGIGT 
616.21 


218.59 
122.00 


811.68 
289.62 


662.95 
447.76 
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yD Yn 9 Jee meen ree ee or ne Reet operate ey Sees ih eee Se ME tee cen Peo oy pees eee 32,607.49 
Be Mee ee SL Re ee ane cee cape sae et ery gies Bete nage ae a oe are 240,878.87 
DD eT a hc se Ree OE RR a era Ie ee EO 56,440.83 
QT see ee ee a cere a ee ae ea Se 69,872.16 
Ae er i chads esas SE te es ate re IRN DE oro ge Ps Ne sane So EE i Sie ee 44,985.23 
46) oi Raa eS US hy eM ea oe Racy pe JS 5 Seer Uy e Rpnra ieee ore ter Gaeta 1,159.95 
a © ERR eke rene ce Wun ee Dh 5 Be Gao. aeitiee ee na et eb a 8 eee ee ee ie 2a 157 ALS: 
Be ee a ee ia eee gee ee ee Reese 22,542.64 
Gis re SU Re ee eee Cie INE ae ME Mates Me! ele 2 Bs tae ee cee 295,255.78 
68 shee ert ee ees eels Seen Seer Semen TaD SOM pe eR ee aS oh 2 ee 7,999.63 
GO Se ee Bo eee Bee ae OS 1, Woden Mapp AO Ree Tend ene alt ee oes & Sn NE ace 3,032.23 
Formerly ose TGF By A ete ee ee a ee a 4,660.04 
Formerly STD 390G= MaDe he eee ee oe ee ce Le cs cs SS eR Sa ec eee 14,844.37 
Lap AC aeee cee SiR SE pie AE ac 5 oe IE Ne Sear bee Ue AE Tek Se a Ne 452,858.55 
Yc eae ee a GT MINOR IIR ne Ain hes yA Cae ee Sr eS es en os SA eS do ee 574,475.22 
bois ene EANeS ls AAEO MOTE Chet Rete reed Miri (uN eM ash SMa iu) te wapeeo sR Mths eB ey AC eRe tea A 14,610.19 
OS hate ee i th an ae rte = Ua ie re Rie er Meo Net ie a Ree Ee ety ee 164,499.87 
OE 05 eh eaten Seek Bert een Tre roa ee wean ae ES iS et eat Mek. ales ee ds oe 139,889.85 
DOD s: Bere eed Ree er Ee RE SR RE eer be eRe ana eiaen Ree ten Seem oe ee 206,729.12 
OT Se AER Se ee Is See Sta EOE SORE Re RM ORE Re eee eR 109,721.54 
LO Bee See on ee Se Re a 4 OR ae eR RE Ae Tan eee ee 91,303.28 
OQ ie pikes tet Se eet eee site ae heen Slee ne Se Th ear Ae We Oe es Oe te 108,269.50 
3 a has seen me reg Meer Eye sR ee ce ita ee ee Ie, Pet Je Se eal te 11,110.96 
WDA 32 So Seatac by tastes 2 a8 «ee Sen ao |, Mine SEA Reet anh seca Atel sages ea es RR a 36.61 
By) an ee ene ee Se Ls a he SAIC OS ACLs eT Nera Stn DRS Deel” eye RS eee Tae 37,204.91 
DA a yO reer an Be Sl NE a a ae SW ree SEN ee Pe ORE htt Pe 70,732.28 
Ie: Ot a ae Nae Re eer Pc ORL ee SL ORC Pee TE TRIE Sees Se ee Ck ee he eS ~ 1,249.90 
OS ieee s NOE ay ete cae aes ease NRIs. IS Pe Tee ye ite oh eee as se et a 8 Tio 168,128.38 
L2G TA te Se ee FE et end es, Te SACS eet eee ee 115,871.64 
BP a 1h DB gk ert ee iar aes Re eine, Veen eM et, Se eed Ae Peete Gar are, COW t be Ne mae Se 20,947.35 
2S Ae eit aie. Pah Ne Bel RP ENR IN SA De eS PPG seen Rem fo on oath MEN 1 Suen A 7,681.88 
DOLD i Eee 2s ER a ee ere Aa re cea eens Gree PE Ano A ONE ek Bes 1,248.60 
m4 5 Fo bp ee eae ee ee eeite Set Ye TPA eR AT ha Ie eens ers Doyen eel er. ABO a 8h A Ge oe 13,101.77 
ABs = pe roes se See RN  eN, Se Pace es Se eee Se cay Neti Oe ene 39,268.34 
DBD oe 50 Le cee = Be eS ee ee ks See ey a eae: DES nee Rie oe ae eS 167, 0)¢er 
BOA essa eh Se a eee Wen Sets wae ee oe we Fi EES ee ES Tee OS i 182,551.65 
SS eee ete ol SING Ee Nee a a 2! NES SEE So Pa IN ER ey a ete epee Bee 180,627.13 
PSO = Del ipa hale ES ert SRS BE SE NES SUS / Ne sap Ds Be ape ae eer 3,229.75 
TBO] Dee ea ar be oe inten OS hes. ee eT eee 225,410.31 
LAS ese Tae ae | ee ae URE CE SNE Ele een eae eae oe teen ti Sao oe EL Oe 2,477.00 
LAG ooo ee SR eae TP ole ne ety oe MR yee Se tr RR a ge 1,588.97 
LAT Soa x a Ses SE ea ie apt eee at SEN ATI RR BP Sac eS CR ee er eG eaires 3,103.46 
Lh dt as ls Sie SE a Rae ee cL ies Bt RN Ne DB EO gE Sf RE 53.00 
94G Bie ee ee Ri eer es Newel © Peaen Urata Ble a A eat ho Ruel Ser 0h: Behe nt RRND SPE 2,130.71 
Indian Reserves 
BIR—District PE CL EEN LER EA Ie BE. Sed WE Eat ie gate tot nas es Pg a ee 14,315.80 
PIR—District ened smart Sates septa iad ES i NER AR, rm rns WON A Stave ae ey OU onan 7 cea et, Oa een 99.23 
IR—District yA Oe th OMe ee SEO eee BAe ee TMs, CR LON Ree ee og Sard ee ae 21,;31'6215 
SIR— District ia ne a ets eI eee SO RE ae OO RNs a a We, al cath 2,849.66 
IR—137 [Serene ne okie ee eke Ce NO tee In = EA Ry ee eae eae RO oe 1115.69 
IR—138A TE Mee R ns Sor) CRE Sep AD SAMY oS EELS See LEE EE FEET Ete eA RS 789.45 
IR—132 Os SR Ta Wc LEE BS ic 2 tel Neti es in een COR A OE oe 3,637.50 
IR—134 eho TM a de get, at Ber Oe Sep eakicn Rss eae gE eL Vis cost SNR RON SOR a 7,054.85 
$3,998,371.44 
Grants: to specials aredis. i f.1 Bote 2 a a an eh by mien ti tr iyi oe Sone nd Leen ae ge $ 125,000.00 





District Highway Construction Under Contingency Appropriation 
Municipal District of Fairview, No. 136 
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EXPENDITURE ON MAINTENANCE AND CONSTRUCTION 


OF DISTRICT HIGHWAYS AND LOCAL ROADS 


For The Fiscal Year Ended March 31, 1956 


GRANTS TO MUNICIPAL DISTRICTS 


GENERAL: 
erin tia py aan SUAUIONED yay fesse SS tle) 
AMeenytelliunyer Ips elec 5a eerste a= cE iee 5,285.65 
Telegrams and Telephones ............-.-.-... 304.34 
Special Services .......... TOT, oa US rn ten 15.00 
Maps ManG me) planiSa. sues ae Cre Sele We a 89.00 








$ 5,745.31 


TWINGE IV 10>. 1: © Worl BIN eT iegs INT Ss EGAN CES eect oe ne oe ees eee ae 2 eer ec See aes et eee ee cence 115.72 
M.D. Sih ip Ee AM ghee aot sree ke Ne ee ISERIES So 3 NBN Sa. TEM Re dec BAL ay Be Aa NP TE, EP ase 61,523.00 
M.D. (Se pac Acie Cae lM ee itt Pan RE a eh SR MR kt EEE ee ey Bee 52,456.30 
M.D. Re ee een le: Pe RRR ee, LE nes Send EL Se Ne cn ae ae nan Be cea ae ase one 37,386.47 
FY e505) ar gk. 4g Sree me ce yt RD OR NOR Se DEI 9 SNP nee a Rss Sa De EY DN nee 51.564.15 
TDA), CASES, ead SRO Me eee sa ot ORI i ee DINE Ek OR ae Ig hy Oe a SA ere ea Pe, Oe Se aes Oe Se 85,412.79 
INR SUS ae SS NR Saks CD oe se Pah ae ee gn erase Sins ne eee ety es ee re a ee ere 79,855.10 
TESTE tit ccratdles Ogee Be Re aye ee ie ee naire Pee oe naee, PAAR Sue 5 Ay te te ett a ee ee Se AN 76,827.00 
IY ad De > tn GES eages cie a Cana Ok Be Nast a hee WPraey Wied WO ens Sate SN AE Ree OAS ORE 5 te cane eee 9 eee ene ae a 11,018.00 
AVIPEVTE) open 0) Sarees eee Orel ene i eckar «rap ee FM a eee AU Fone pe epee eee viens Saco Ok pe al Sn aS com SO Cie Pa oo 86,278.00 
LV TYAS) Pena aster Be Eee ety vote AB, VE Su See yo ARID. Cit etre Set awe of nt I 7s es 111,825.68 
INI ita hi meter ee Pe ae me Oe, oe hn ES wae RENE Pope ont SN Oar che tee oat AY Lh ee Nee 41,094.00 
URIS Snel wpe reat ete ee TREN Be een ir yk ests SM eS Sige. ae Foe cote cme l eet oot Pee bE 75,542.00 
TN Teel) Repeat 4 ©) see Ota ot pe are RR ee a Ei PR ORD EN Ses eC eee SO, Saeco ees 80,019.00 
UID Se A BR ES as pe aE an Ne A a EI Ser i ea ee aE =o Be 46,631.00 
TN ERSTE = ESR Se ete La NE a8 ae eA ee eae ee ene es ee a 46,129.00 
Teas) Saas by Sue aera Mere ie Oar CML eee Sod. Ny eae PURE er an wwe. heme ame ees 1821 ee ant fear td em een agen 96,644.80 
TV es 1) ees), gears meee mire seed een hers ORNL og ee oe Ue NT ee dM es yn Pw abe A ee ee IBS), 100) 
FIVE) Sagi sl igre aad ea 2 NE Reth Sol Dew Ne BSCR <A Sn Dee Oe. TEES Fae ere eho eae 54,530.00 
IV Tie ke) ana (0 eee ae ana eae RL eee rr AEN Pans Pe ee IN 8 nag ORY Ll sa ons Ie oe eh ea 75,643.00 
VRE) game amo ae hte ah te AN Eads oe ec by ae ate RA See Rye nae ih AA Aon ae et 90,179.00 
LAM LD) GPA ns Se OE ee te tee aa, aie TR Sy Se eS ee SS AoE ea ee ean en 70,734.00 
CSU E Pay Bs ae se CaM a Ne RC tere Nei SUE Ue UREN Oa ee ta ee 95,748.00 
IV BI) Ba (caper Meee eae Nee = St Serer Bt a OE RI Declan RS oa ee ede ee ae A RP eee 25s, ee ee he hee get 65,511.00 
ICON 9" BY aes sara sees AUP Be nyo races epuatSa Sr ae er tar De 5p th haw ayo ea Be aE ee a aie Se ca EAPC) 68,709.00 
IVES TE) ein (A Seats hae A RRO As ea, ma Sans Nee ele Meek | et Otero a eae SRO I od WORT Ne ab ey Se 76,563.25 
NIV IGSIE) Segre (aie emer eee ae rte eee ae Pw ae Mane Ay CL ree see i et RN St CON ates ee a 97,736.23 
INES: SSR SIaL A use RE ee eee NM SU re Ls ne a RM ee Be Gere ES 72,459.46 
d VECSTD) My S22 pe cere cranes me x NS Ad ee Rea re ek ee cits PAE SINE, 8 eRe ON AS Rnd De eee eee ne 71,199.00 
WY CSTE = SOR a Oe eae ei CANE Se tan Aa SONNE, eae A ee os Oe SE SR ke ee Le 47,671.00 
HV ity) nam, <3 ee eae pe, eee At de Ae Med RR nea ee Ce eee Soe 54,002.00 
IVs) a SO eee Ae Sec eee eA ens Came aed Aan ae eR ba Wer nen eY IE aE Se gH ate oe 34,933.00 
IV Tes Aen OS (dare eee oem aa. Fara Re cnn, sek IR CN 0 BOY beer SP ee.” ORME RIES Gee PEt Pe Ge _e bastet sc nates Seed 36,685.00 
NV ISIE) Poems Sete ee Se eh ye NEE A NE soe ae OOM 2 SRO 5 Ed Aare ne eee ee ee eee 42,008.00 
TV Aiea) ea (1). crete ie rarer aon ee ney Rew eaL Nas en Mad Et Dee at Ae i ie oh SS 69,521.00 
ICN ER not ee ie es Cre Meese ey wR ASE RR (eke See wet ey ORS, a Sn NE oe SON Se =e ae 64,361.00 
IV De 1) Mame OSS ees ee ats ee Se OE Me ra, ORE AE 9c ee eke ee eee teh a Reeth aRe ary ee Ad Se oat oe 57,990.00 
IVA emia OR peg yarn £ SNE 2 Noe le, RATE RL ae ee OR eM I te ees oe Be wn ES AEE Oey Wh See coe SRO 14,812.50 
VES 1) ae 5 ee meetcn, ai § Rist one Saver lence NN, Gt eek EO ee Oe et Went IN ete YO eA ON aot Se 65,049.00 
La tel Do © BRO atay SS a Eco agate. OUR) Peay ie Nea 8 ORE bihiatt eel Les 4 Aa A a AE OO OR Pons: ee ees 44,153.00 
IVIcs TB) anneal 3 ()) eae Aes ee ate ete, Pes Oe ek lew roan” SN eM ine te oe ean el ie ek EE hl AD RA ee 30,237.15 
IMC Be SSG ena See En ena an FSA PU MMR tae iatl Ao beni Leia SLA TE ate SO SA Oe RAMS See R ee 356.00 
1M Seal DS rai RATS Bea ee oat ie ieee Se ake aa Oe Ce ON ieee in, Ae Oe Mee mo eee nee al Re ae 14,084.00 
TFN pe TURN Sy TS a en rar Me RA Eee, Soa Wee) Peo gata tt en UReeee eee ee roe Eee 17,380.00 
GOUTRE Ys Lee Se a es Pe et fe ae eens eee a A 74,192.50 

a Fe Di hice ees A, eR, NR dyes aN Mitte 3 Moet Secale tk Meese 79,917.00 

me Eglo ae Bee ey py a Pear kn 8 aa Ste. ee a OA een oe Se 66,279.60 

tas Heat She Ce ae SAL ooh Mee Sle ded chal wns Be tr patie Ras oc ot Ne es 71,350.00 

; HE eae dc A Ne Seted rcs SEY Ate ROE eee ae etek oe eens ta 62,782.00 

#y FAO 2. BREEN a BS Me a i ed NEE a Re es eee Sn Se PM 65,124.76 

# ES naan ee eens Ma MRR, FS AMET ent eo 7 5 OOS RGU DO, eee es Pate RE 35,221.00 

$2,977,609.62 


Note: General is expenses 


incurred by Engineering Inspections. 
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SPECIAL CONTINGENCIES 


GENERAL: 
Travelling: HX PensSes's 2, es. cee ee BSD PN Ghee 
ANU EE ayes Ne MH OVKEB Oe Ge PP ce REN Fs ceo ere 
n’ lompensation 2-72... 2 ; ; 

Workmen’s Comp Sees ¢ 3,319.03 
UNEMPLOYMENT. INSURANCE pce cee See oe ese ne ee ee eee 399.22 
M.D. DP ee Ng RE SE Ta Be ace a rea ety Nera Site eae eee ee 26,676.36 
M.D. 2 aan ema tinh teas Ree hese at St ae EE GURU, VE Ae eh sg Perey ob Bae PA 33,483.31 
11). DT oe Saco ht EE es cone ee Rae ny a ee ee ee a ee eas aa a ea een oe eee ee 27,510.64 
DMD AO ck ee ee a i irre pe era He ae eS RS ee ee 59,481.04 
MoD ae Uw Ses aed yeah ee ae oh al Ne ee ae ee 13.844.03 
MUD x: 54S Pe ae I CL Ea a Se AO ree doce eee eed LO 15Sat9) 
TAD: AG eo AOE A Ee A Ey Ri vine re ec toe ee gee = eae nae Pee oe 14,993.54 
IME Dis 2258) oon a ch se ee Be eee EO cae ae ae en See dee 15,€39.63 
M.D. Bea oe eae i Se et Ae RN 9 cre Ste ee Spt 28,045.93 
DM Bg Toa a Sa Es este RE I re gents ree ae eee oe Ne 37,6C6.82 
MLD OL Sareea ceca as ies ee Sa ee ee ee acest PE 1 cha dere ela ue eee Ae nice eee ne 19,561.47 
ME DD G4 a I Ss a i ena li Pe Ue er go ae ge 47,551.30 
M.D. of meee ts ed SPR 1 oNer ie ed ate Re a ee Ae ie geist tiene or, Meee cet 21,552.01 
ME 3 Di ACs ee aE Re ee, se Bi OURS tae EE Oe Ne a a ORS Se A et 30,414.29 
Tes 0 Cree EN Seat RSet eat SRNR P at ate See, Ae te ee al a ee sce et 49,035.29 
151 IPS B eet > Wearing Nee 2 car oO NE en na otis an Oe Lh PN ohn eS Pee oe Mae ae ee ee! eat 22,308.46 
1K Diet Sethe eres ee eel Sr age  t ene ee Reet ee Pe ri Xa ee aon eT ee ae ee 50,388.39 
M.D. BGs Se tS ee Gat a reese Ti Bn settee Ne eye mee sae me aoe Oe gS eo re 90,898.39 
M.D. af (RS EA Me hee a “oe Ee ieee en eae tea anos ROL MD Sd a PN pean ce EO tI a cage, Dee 2 65,545.13 
M.D. oh ° ee en eRe 65 SPU rR GIS Nantes ae ee tei eo ha en SAO ES ap eR ed NI Od ay, Se een 2€3.50 
iY Gl Penh? 2 ietoxene ne iets nan) ogee le eine ee oe ee are, ea es Soe ee 34,235.83 
M.D. £2 Fo Ne ae ee tA CU be A cor NM a pee ete Eee aN Se eg eee SA ee Se 94,520.00 
M.D. oe ee A nN Spee Rene oie a Rt Se ge ey eed CDRS eos toh IN EE Be Shas oa ek ee 49,574.31 
| IPR © tee 0 etree ee tnd Ser eee Mo Ree ren ee a eer ee est eT ass St ae Se 28,275.34 
MD 5 TOS ee Be SS eS oe I eee a ee ee he es 203,642.39 
ML. D330 LOGS sc eect as Bk he aie se IR oe ee ne SE a ree 65,033.93 
TaD 3 OQ: Segoe ee eS 9 AS Ria ish rs eee OA de 2 eta Ne meee a ea ean re 9,291.04 
MDA SS be ee ae a ee ie aia Ge IEG AE ant ee at nS te oC 11,727.C8 
M.D SUS Dee ceg Se a ict Ae Org Oe eS Sn On ee See ee age 20,322.10 
i ep Peay ee so Spee oe Ne prereset ON Sat ete a DMM Sage Pei SS emo OE ae SAI Se eee oe ee 17,786.30 
COUN EY GEL! Cae ese ee ae ed ee er eS oA eee eee a Me 56,548.80 
: HEB Ses Ea RSs ae ge ate Nac woe aR De 46,094.98 
a2 | oe aN Re a Fre tne ar en nape Sel So eG ee Sete = Tan a eS 50,891.44 
ae AEG eet aes ee et Eee ee ea ee CR ee eee 38,924.83 
a FEU A act ne A a eR EO pe ae pe ag ow Ne Nr Lae sa 24,805.90 
Special); (Area 62282 ae ns eee NE er a ois Fel ae ne ie Pe Lk Pr eG aa 9 smn Nel het eRe aS Ee 32,090.45 
$1,461,540.69 

SUMMARY 

INCOME ACCOUNT APPROPRIATION— 

2106-LA; ~Grants=to Improvements Districts ¢ tec. cece ete eee he) eee ee $3,998,371.44 
2106-1B=:Grants=to «Special sAreas ii) 4-1 2) 2 ieta eye he gine tn een a eR en ea 125,000.00 
2106-LC;Grantsetos Municipal yDistricts ie. : eke cnet ite le tran SOer ye eae ee et ee 2.94; 609.562 
2106-1D>; -Special> (Contingencies gas tits ak ede ed Res ee ee eee 1,461,540.69 


Salaries are included in appropriation 2109. 





: Maintenance Branch 
District Highway Constructed With Assistance of Grant to 
Kneehill Municipal District, No. 48 


$8,562,521.75 
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Maintenance Branch 





Direction Sign on Highway No. 16 





Constructing Ditch for District Highway Construction Under 
Contingency Appropriation, Athabasca Municipal District, No. 103 





Completed District Highway Under Contingency Appropriation 
Athabasca Municipal District, No. 103 
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GOVERNMENT OF THE PROVINCE OF ALBERTA 
DEPARTMENT OF HIGHWAYS 


EXPENDITURE ON OPERATION, MAINTENANCE AND CONSTRUCTION 
AND REPLACEMENT OF FERRIES 


For The Year Ended March 31, 1956 

















Operation Replacement 
Location River and and Construction Total 
Maintenance Installation 
NOS OC) 2 1S) meres eee ere North Saskatchewan ...... $ 6,703.89 $6,703.89 
Holmes Crossing --...------ JRPINIDISIGA | acansl cons ceateeeee 11,826.23 11,826.23 
Dorothy -.---<:------2--s0--- eral IDVSETE ak! Oise ea ates: 2,161.27 DiGi 
JEPURE CL | Wve Se aeenendectrer ati North Saskatchewan .......- 5,815.64 5,815.64 
Garrington  —--.----..----- Rede Weerues = eae 4,626.01 4,626.01 
*North of Lloydminster.--.North Saskatchewan -.... 5,055.67 5,055.67 
Tolman Crossing --.------- Rede Deeks sme eee ee Dp (Ona Sita Oe, 
Mettss Crossings Pembind ae eee 2,180.14 2,180.14 
Shandro —.------22-----c-2-> North Saskatchewan ...... 6,976.81 6,976.81 
Hopkins ........-----+:----------- North Saskatchewan ...... 3,347.61 3,347.61 
EiUttOne nee eee BedaiDecn. hae Se sues 3,464.46 3,464.46 
jbeve Sex Jugs) eee es INIAIRICONVS ee eee 2,098 50k 2,088.71 
lies, IERNEG su oe North Saskatchewan ..... 8,208.16 8,208.16 
Eldorena  ....------:--:----------- North Saskatchewan ..... 4,085.46 4,085.46 
South of Holborn -......... North Saskatchewan ...... 2,066.30 2,0€6.30 
DUnvecany eee POAC Nn ee eee es 16,309.39 16,309.39 
Bow Island -....--.---.-- South Saskatchewan ...-.- 4,056.76 4,056.76 
North of Myrnam ........ North of Saskatchewan... 5,859.17 5,859.17 
Genese@ ....25-..-2:80--== North Saskatchewan ...... 6,403.14 6,403.14 
Gtevievillie: seas Red DCG eke eae ee 4,791.32 4,751.32 
West of Munson ......---- Red Deere sane see ees 2,800.56 2,800.56 
Berrymoor 9 222-2. North Saskatchewan ..... 10,359.69 10,359.69 
SS UTVTVE Siea ee eeee Redie Deer eres ees 2,935.76 2,935.76 
Tein Der Comer eee ee eee North Saskatchewan -....- 2,758.06 2,758.06 
Vinea Crossing 2.2 North Saskatchewan ...... 5,943.88 5,943.88 
MeWeod) Valley qe IW ClGGO Cie meee oe ee 2,245.72 Das e(2) 
North of Jenner -.......-- RiedtmD celes eet eee ee 2,868.59 $ 5,918.60 8,787.19 
Gregory Crossing -...-.--- Weel IOS Po eee 4,132.11 Bbalsyzalal 
West of Morrin ...........-- Red Ai ecwn eer —.ceeee: 5,692.69 5,692.65 
Drayton Valley ---....----- Scie tehe wale eee 17,134.32 $ 4,176.34 21,310.66 
OUTED Ofmmalner ge === Tittle Simo lay eee ee 7,416.62 7,416.62 
(Grove alley ase eee Nite ovis eT oneies oe on Aer acdeeee 6,782.78 6,782.78 
Klondyke Crossing -...---- VND ONSG EE heeds scrnecee ss 3,333.28 3,333.28 
Pilati Ushi see ee eeee ee Pembina ease ee ees 2,905.20 2,905.20 
South of Wembley -.....-. Wiapitiee =o eases ee 6,439.37 6,439.37 
South of Crowfoot ...... | SYR ik Se ee eT ane 3,388.06 SSO Onl 8,760.07 
South of Rolling Hills..Bow -2...22-----.- 4 2,913.23 2,913.23 
Waskatenau .....------------+ North Saskatchewan .....- 6,161.27 6,161.27 
North of Blue Ridge ...Athabasca -.....-.-------------- 6,258.75 6,258.75 
South of Bindloss’ ~~~ South Saskatchewan .-....- 14,822.86 14,822.86 
North of Atlee .....-.....---- Reds Deeria a ee eee 2,5C6.83 2,506.83 
WV atl Ore ee eee TAO eis ace eee mere 39.50 39.50 
WOLDS Willys eee North Saskatchewan ...... 3,590.09 5,429.82 9,019.91 
South of Empress —-....- South Saskatchewan ...--- 4,697.01 4,697.01 
ROSAVEAl ee WMelico dines sae eee 4,543.63 4,543.63 
VUES ONES). ese North Saskatchewan ...... 4,973.33 4,973.33 
Bort Vermilion 2-222. Peace (2. ee 17,256.16 10,122.76 27,388.94 
Fe Vee ta Uc eee eee North Saskatchewan ...... 9,464.93 €,046.36 15,511.29 
Beauvallon meee = North Saskatchewan .....- 2,025.68 2,025.68 
Bowslopeue = ee 1B oii eu eminence eas cae ued 6,925.27 6,137.94 13,063.21 
General—Head Office Supervision -....-....---------- 5,420.72 5,420.72 
Unemployment Insurance ........----.--------e 842.30 44.37 886.67 
Workmen’s Compensation ......-.-.--:::--:------se1seee 3,928.04 TB Sul 4,051.35 
$281,029.67 $ 39,037.49 §$ 19,1€6.88 $339,234.04 
SUMMARY 

Income: Account), -Appropriation® 2a CSB exces nce sac esac cece rene ae eager oe eee en a $320,067.16 
Capital ‘Account, Appropriation, 205205 2222. ceyige er eee een 19,166.88 
$339,234.04 


* This ferry on the 4th Meridian and operated by the Province of Saskatchewan, 
The Province of Alberta paying 50% of the operating costs. 
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Main Highways Construction Branch 
Highway No. 2, Looking North From Cloverleaf at Calgary, 
Showing Asphaltic Plant Mix Surface Course 


18 DEPARTMENT OF HIGHWAYS 


DEPARTMENT OF HIGHWAYS 
MAIN HIGHWAYS BRANCH 


(A. M. PAULL, Chief Construction Engineer) 


During the 1955 construction season, 224.39 miles of subgrade and 
91.68 miles of grade construction were completed. 40.98 miles of subgrade 
were widened. 61.00 miles of grade reconditioning were completed and 
7.88 miles of subgrade were strengthened. 581.80 miles of highway were 
gravel surfaced. 


In addition 318.43 miles of stabilized base course, with the top lift 
asphaltic bound, were placed. A further 13.63 miles of stabilized base course 
was placed on widened shoulders. 348.73 miles of asphaltic plant mix sur- 
face were completed. 0.90 miles of concrete pavement was placed and 
105.17 miles of asphaltic seal coat were completed. 482.50 miles of centre 
line striping were painted, as well as 7 railway crossing markings. 


Construction of the Trans-Canada Highway included the awarding 
of four additional contracts, covering grading of the Cloverleaf at Calgary, 
asphaltic plant mix surface course from Calgary to Strathmore and from 
Dunmore to Walsh and asphaltic seal coat surfacing from Strathmore to 
Bassano. An agreement was negotiated with the Stoney Indians to do clear- 
ing of the right-of-way from the east boundary of the Reserve to Banff Park 
Gates. This work was started February 27, 1956 and is still underway. 


Four contracts carried over from the previous year and one awarded 
in the current year were completed. These covered asphaltic bound stabil- 
ized base course from Dunmore to Walsh and asphaltic plant mix surface 
course from Bassano to Brooks, Brooks to Suffield and Suffield to Dun- 
more. 


Work completed on the Trans-Canada Highway in the 1955 fiscal year 
consisted of 2.47 miles of subgrade constructed at the Calgary Cloverleaf, 
17.84 miles of subgrade widening, 29.74 miles of asphaltic bound stabil- 
ized base course, 90.34 miles of asphaltic plant mix surface course and 
22.69 miles of asphaltic seal coat surfacing. These mileages are included 
in the totals quoted above. 


A four (4) lane experimental section of concrete and asphalt pave- 
ments was constructed on Highway No. 2, from the junction with the 
Trans-Canada Highway to the Calgary Municipal Airport Corner, a distance 
of 1.81 miles. The concrete pavement consists of unreinforced air-entrained 
Portland Cement Concrete to a thickness of eight (8) inches, placed on a six 
(6) inch granular base. This section was 0.90 miles long and 48 feet wide, 
with 8 foot shoulders. 
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On the asphalt section, the stabilized gravel base course consisted 
of fourteen (14) inches of two (2) inch minus crushed gravel, two (2) 
inches of three-quarter (34) inch crushed gravel, water bound, and two (2) 
inches of asphalt bound three-quarter (34) inch gravel. 


The first two (2) inch lift of asphalt plant mix surface course was 
placed on the stabilized gravel base course to a finished width of 48 feet, 
with 8 foot asphaltic bound shoulders. This section was 0.91 miles long. 
The second lift of asphaltic plant mix surface course will be placed in the 
1956 season. 


Grading and gravel surfacing was completed on the Whitecourt to 
Valleyview highway and the official opening ceremonies were held October 
26th, 1955. 


The installation of protective signal systems at grade level crossings 
was continued, 14 installations being completed as shown in the statement 
of work performed. Application to the Board of Transport Commissioners 
was made for the protection of a further 15 crossings of which 8 were 
approved and 3 installations completed. The other installations were covered 
by previous approvals. 7 applications were not approved by the Board of 
Transport Commissioners. 


Seventeen aggregate stockpiling projects and four right-of-way clear- 
ing projects were carried out during the winter months. 


On 168 projects under construction 2,685 shifts, totalling 26,850 hours, 
were lost due to rain. This was a marked improvement in weather conditions 
over the previous year and as a result a greater percentage of projects 
were completed. However, due to an early winter setting in, several projects 
on the point of completion had to be carried over to the following year. 
It is altogether likely that, had the fall been normal, all ofthe projects could 
have been completed. 


Under the Colombo Plan, four engineers, two from Indonesia and 
two from India, were attached to the Department for instruction in highway 
construction methods and administration. 


The following is a statement of the work performed during the year 
ending March 31, 1956. 
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GRADING SUMMARY 


Main Highways Secondary Highways 


GracemCOlnstluelio ti eewcs eta te ay Wee 20.89 


BpupsradesConstructiOnss er tae 167.57 
Grades heconditioning a2 oo: Ss 61.00 
Subgrade;-strensthening. = 7.88 
Somerad Gm WACCIIN Semis seh eee re! 26.63 

EE OAL Sirs es eee 283.97 141.96 
IBVe COD CEACEE! Weds ote neon te ee 208.11 104.97 
ByeDepartmnents of -Highways' 2. = 75.86 

LO TAL Seen ese eee es 283.97 141.96 


WN lau 
1 1 ' —e* 
AQAA 
SoHE 
2 
s 
el 


1 
' 


NHRD 


QQRRAQO 


aa 
R Re 
No 

wo 


' 


HNN 
DHWWH > 


POSER ROONNNNt 


& 
Ny) 


dow wnne 


' 
NW ww 


DOW >> oO 


ww 


[OO Ce We WH ee 
AOLAAMAA 
1 


RH 
' 


wh 


Highway 
22-A 
27-A 
28-A- 


wo 


1 
1 
Wr bo 


& 
rN) 


BBN Ww 
' 
NNNNH 


DSSS No 
G9 69 G2 Yo 0 


>> Db Db 


aaa) 
ee 
iw) 


DS AUUIH WO 
De PWWw 


so 0 
1 
NR 


oe & ODA. Bus 


STN 
NAW 
>> > 


FIRST COURSE GRAVEL SURFACING 
MAIN HIGHWAYS 


Location Miles 














North of Crossfield - South of Didsbury ........................ 6.211 
SOUL Ot UCS IO UIs yaa=me OLS sees eere ie eee ret ee el 12.07 
Old seg OW Cena ce fo fin ashes ee RS Oe Se SRT 6.05 
Donnie livaaVGS GeO ee, GLIV OU: eee eee ee ee ee ee eee ee 9.93 
West of springburn =Peace River Hill 28 en... se 6.88 
Wemibleyay-t Bea Verlod gem. one ee ee PSM 
Beaverlodge. ry thew: $8 ee fo aaa pe Lae 9.46 
Hast ,lesocanmores=" ClHin@@ kar sue 0s, eee tenes, eee Zo 
(Chim Oo Kaew HA Sto fe Or eal ee see cee ee en en ee ce 9.74 
Sylvanzlakes<.West-of Condor 2.3 t.5).6.23 3. 2.26 
Stettler aa SCS Dyas wie cele eer eee meen a. ara heats 8.11 
Gadsbyree astro eral Kin kes = meee tee ees i ME Ete ey 12.40 
WaSteOL sh alin oes CAS TOV rato eee ee end: Rear: ei 8.56 
Hast Ob TankOw a= + Wiellwiieh ts see. ne ke ee 11.44 
WAN U eS! co MEIC imedaye GeswARO Ny wae oes hace ce ee Bee 6.83 
Obedae=n Hunton 1s x 4 ih Se Oa a ea reo 
ELINLOM gs =e SOUL CO fr EULA CO ees ee reas ee he re 8.01 
South of Entrance - Jasper Park Boundary ......-:............ 4.80 
Walleywi even OLUne Con lia Ke igre teen ter cee crete ae Le, eee 8.56 
Sturgeon Lake - West of Clarkson Valley ...................... 8.50 
West of Clarkson Valley - 6th Meridian ....................... 8.68 
Hastsoteuavoy=--southsotetiain Wakews i) ess. as 10.28 
Southmote Plain mika kerma WwO eEuliss aaa ee eee 0 
TWOmthlistes Stee Bride's Connects. tose ee aaa eee 9.07 
ws OPEV AN TiS os sece ec bear, oc ee ee eral g 184.40 Miles 
BY COMULAC Heroes te ee ee eer ee ee ier pee 167.22 Miles 
By Depart inients-Of a Ello hw ysis ses eee een te eee eee 17.18 Miles 
ROI ATES ¥ a, se Pe Re NS BO 184.40 Miles 


FIRST COURSE GRAVEL SURFACING 
SECONDARY HIGHWAYS 








Location Miles 
NVC etiava Lena i UT CI a eV aeendsaeecceres- Bese seeeeeese a PEF oe 5.47 
VUMCTIO NG Etieh wal ye NO- seal Seaeee -pces tees tera ese een eee 0.76 
North of Redwater - WaskKatenau. ............. a A, Salt ME Ha) 
Waskatenatt= SIN ORY naa Kee eae ec ee ee eee ee 9.18 
Stee Brides —<COPnert iS teeh Quill ene tere ete eee 9.38 
Cherian ast Ole vO ChiOlt is WiC Oe) ae se. ye el setae ees 5.63 
IIGCESS nO adu-aVLaly CUR OID Gs ic Barun cbt ete eee ee 0.36 
INGCeSs Road cna SUC xe eet ast eee ot era Eee Sa 0.20 
East of Rochfort Bridge’ = Green Court -2..::......-2........... 12.45 
Kast of Rochtort Bridge = Green) Court, 222e..2.. sn. 1.40 
Green=Courts=) South “of *Blue Ridge. sa. 2 Sense Foo) 
Wihitecoumt o= 6 Via Ie yv 16 Wi. pkte eee ceca A tere es 21 32 
Junetion Highway No. 41 - North of Clandonald ........ 2:92 
INOttheoL. Clandonaldi Dewi Dele yit crepe ase eet eee 3.92 
Extension of Highway No. 46 - Junction 

ELT STA WV Aly eNO cS wire se eer ck tle alee ered ns ets 2.24 
South eA pproaiehin WV avin O. TICS On tea ree ete ene ee eee te 0.45 
Blueberry Corner - West of Gordondale ........................ 10.00 
East of Wood River - South of Dorenlee -....2......0-0 2... 4.54 
Southsofitistettier = ig alley sees oe ares ern eee 7.06 
Hntwastlew=— Pay Tone Vea Gy, tee neste selene oe sdes esie, serene 19.14 

OL ATs hee ant See oe 5 Neh Peeks eae 126.57 Miles 

Eso COU A Ct eis eels nel Race nea teh Pes cicada ccinda ch soda savegtee 60.14 Miles 

BynDepartinent of Eman Ways) oe ie ce eilecess ah ee taavast sens 66.43 Miles 





ARON BUG DS ped ees oR Re ae Re 126.57 Miles 
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Totals 
91.68 
224.39 
61.00 
7.88 
40.98 


425.93 


313.08 
112.85 


425.93 


Work Done By 
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REPLACEMENT GRAVEL SURFACING 
MAIN HIGHWAYS 
Highway Location Miles Work Done By 
10-A Drumheller} “Easty Couleer sie a een ee 12.45 20 Es 
TOT A poet oe ee 12.45 Miles 
Bys- Department vole Bligh Ways ieee eo ae ere ee 12.45 Miles 
REPLACEMENT GRAVEL SURFACING 
SECONDARY HIGHWAYS 
Highway Location Miles Work Done By 
See? South of Delburne - Junction Highway No. 12 ............ 20.91 DOSE: 
39-A-1 & 2 Calmar l= Souths of 2 NOLS D Yas eee eee ee eee, ee eee 15.87 D.O.H 
41-A-2 Vermilion - North Saskatchewan River .......................... 30.00 D.O.H 
43-A-1 Westcof, Lisburn’ 4 San Sud 0 te eee sere ee ee eee ee 3.18 D.O.H 
43-A-2 Westoof- Blue: sRidee = aN iliitECOUnt: set etet ok eee ee 6.92 D.O.H 
43-B-1 Whitecourt: Valleyview: Soa se a ae esters eee age eee 69.94 D.O.H 
46-A &B ae> la: Biche! su Rad Way: se seen eae ee eed meter eee ieee whe £3.43 D.O.H 
56-A Stettlernsacsh eh nivg sae ae oe eT ee ce oe ee oe Pa 1d 12.50 Ost 
AE OPERA TD S san Pape ee oe ae ee 258.38 Miles 
By Dopantimienitee Of seetieh wialy.S west ssene eeeaeetednteeeeaee remreeree 298.38 Miles 
GRAVELLING SUMMARY 
Main Highways Secondary Highways Totals 
First Course Gravelling 184.40 26.57 310.97 
Replacement Gravelling 12.45 258.38 270.83 
TOTALS 4 ees ats 196.85 384.95 581.80 
By. Contract (tc5 ee eer me ee le 167.22 60.14 227.36 
By~ Department of Highways _........ 29.63 324.81 354.44 
TOTALS eat ier oe 196.85. 384.95 581.80 
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STABILIZED BASE AND ASPHALTIC SURFACING SUMMARY 








By Contract (stabilized BaseCourse for Shoulder Widening)= 2.0.2...220.2.2.00 6.94 Miles 
By O.O. Eee (stabilized Base Courseltor Shoulder swidening))...5 22 ose eee 6.69 Miles 
DYyReCOntem(otabiizeda Base “Coursey ce: ke. ee ee ee tN eee 292.40 Miles 
Eye Oar ammo vabllize dua Se COULSE)) ves). he cheese co ae we We ER yo ee 26.03 Miles 
EvaConsnacumenspheatic. Plant, Mix. Surtace Course) se. er ) eaece ce ee e e e 300.80 Miles 
Bye lOs ew exsphaltic Plant sMixcSurtace Course) ose sso ees eee ee ee 47.93 Miles 
EVE COMEnA ChE CC ONneret er ola VEMeNnt) pair ace cura ue ho a ee i CT abtee ew eT Ws RA abe Babs 0.90 Miles 
Siva ONiUre elm @oGe lit COG La brrse wd rest eee ke 2 pen cays OO Suctatt Ae alr N A ce see gu te I te ei 2 ea ame 85.35 Miles 
By D.O.H. (USen Coat) uersae ete. Lees Boer Ae. RAR ahaa Somers Sar ep Min SEU SN ee OOM re an onli hebee 19.82 Miles 
Sto hiZedmbasemCOULSEETOm ONOUlders WiLGeriin oi seston mae tae gr sege eos ep See oe See ere: ee eee eke ee te 13.63 Miles 
SFaollize da Sais Gm COURS Cmte ee ee ee Pew eR S12 es ag ae Bey gh nie ee ae Re Lee ON eee 318.43 Miles 
NSO Cm Ante VL x SUIT aCe COULSSate eu. cee ont E, Ama Sit hee oe oe tee I Oe PO eee ee 348.73 Miles 
Concrete Pavement ....-... Be RoR ete ok MIs or SE SIE Sg IOS RAD BIEN A? ROM ee OA st To ey) OE ES 0.90 Miles 
PNSSTOR) iL CMS Collins (Oa: (rte Phen tect t Sxewcee LR IA tp te Cd At Me os Wie ied OE Re ra CM aks eee en oe ee ee 105.17 Miles 
SUMMARY OF MATERIALS 
SupeLadamisaek filly Materia le 2 2 ee: te Se eye ee Oe Saeed 267,784 Cu. Yds. 
Seoilizeda bases COUrserGravel. se..2e ee es ee a a ee ee 3,959,778 Tons 
ANG HO UI MS & Sra wen ors Wen hayes Milken key ei keh eee epee Ae NY ee ees anes ew See Ee ee eee 776,723 Tons 
SIOUIGECINEEA SERCO a lem, wets ie ites led Pee Oh eee. NE aed OR Ss C51 sk ee & 179,387 Tons 
SGallan GOD tae pene UL Siaaeet rere ere. ©. AS ene Pe MOWER ty eee TD EG Beets Tn 1a (oD Cue Nase 
BIL Cy tenn SDL) Lar UES Ul gee ese et aceon es tec tiene Ree PT ARO ls, Deve SUS Set fake he Ne en ee 21,065,877 Gallons 
TOTAL GRAVEL TAKEN OUT UNDER ALL PROJECTS 
Day Labour Contract Total Cu. Yds. 
atch Ute OMe Neel Speer. nt nse Pas oue eS ces A. Reo ete Auge 129,882 199,056 328,938 
21 GRECUITIME OMS LOCK DI Gy ise sas ee es arse Bol we kt en eee A293). 69Sajr peer. eee oo 1,293,698 
Pree MtOm SOCK DI Ga ates. fe Roe. oh oe Ses As cee eee Ae ONS 2,836 13,849 
PERLITE LO meee ties COOLS ener ce eRe ee ae eS. ey REN. ie en Mee eae ee |e hen 
(GPUS Te MUG Sipe sees ee cee aac eee eat ia oe eer eens 135,338 2,546,995 2,682,333 
EVAN GY HG) ISB ee a hi eo aS Rae EAE So eA Pee 295,789 50,403 346,192 
Grusheeieondess eee oe aS ha See Sera SRN ps A ARE 550,729 629,997 1,180,726 
CCTAWSION MRE TRY, TR AGRI GS) coca eee Oe 2 Bae ier ia ena aa Seton AAs 18,397 197,666 216,063 
SOA San eee meres oe eee ee eee 2,434,846 3,626,953 6,061,799 
CENTRE LINE PAINTING 
Highway Location fe Miles Work Done By 
abe IN WislShaebOuuvVVeSGawor olivine! ies ps ore, ae geared 20.0 DOCH 
faAq? SUicleldmisas tem STi Pegs wet eeeietew hae ce 0 ac eee oe ees 24.5 1D) KOs 
1-A-3 WAStm Olle BCOOKSs she SUll LIC] Cy were ere es eet as eee Boe D.O.H. 
1-B-1 Bassano = BROOKS ee ee Ws Fe tp ORES Sipe ote say PA ee EA 27.0 DOPE 
Dix DOD? ROMO awl me ea COM DG «eee ee, 2 ee ey epee ee ee 15.0 DOr: 
2-D-3 Hidmontonima a INIS Uses seer Tee Sg gute eile SNe Sg 20 (4 lanes) D.O.H. 
3-B-1 Methprid Cems OVERPASS | fase. eee ne ore ees tenses ese 1.0 D.O.H. 
Seer (SARASTON mtn VOUT tL ile Ve LOWY tame sete sere ee nen aa ee 16.0 DOr 
6-A Watertoneranrk gate INOrth) Si miles yee. cie ese eee 5.0 DORE: 
9-A-2 Beisekore —eel Pune!) excpe Eta eee re asec ee eee PAGO) DOT: 
9-B-1 Drumheller - Delia _........ Ace. Op a ost alls fe, Roose ideas Eat 26.0 DD. O. Hs 
sale ea UMAC ELON Os 2p ad tO Vil Vell Sa si@ eesece mes sete eee cece 12.0 D.O-H. 
{= A=2 Sy vane Ke mee CONG O10 ae tease ee ete eee eee ee 21.0 DS ORES 
13-B-2 Day Slamndare eo UO MG ye eet ee Beye cree ee ee eats 7.0 D.O.H. 
13-B-3 @amMEoOsenms Day Slane ee ee oe ate EE a eee 26.0 D.O:H. 
1TA=Coa PROP Cl ut eR VLOV Ties cet ets coe (eve ee, eae, eee 14.0 DiOiH: 
16-A-3 AIMISEEOCE -eIVCOTC VANE | tere ee heal aa i ae eee ee 23.0 D.O.H. 
16-B-1 Ohnbhoiakshed MOlone vere Tashi Comnevle| et Ae eee ee est 4.0 D.O%HI. 
16-C-1 S DEUCE mG LOWE etOm VES tm O.) Tl CS gree cesses sere tees reese ee 6.0 D.O.H. 
16-C-1 Edmonton Beach Corner West 5 miles ...............----- 5.0 D.O.H. 
16-C-2 & 3 (Miso moll amen OYA ee ss see rete ratte ene nace re gene a wee eee 13.0 D.O.H. 
16-C-3 Chip Lake = Nitom ..2.-.....2..--ccsssseceecececcsnnensssesensecereneeseeores 14.0 D.O.H. 
16-D-2 Galloway, =e OCG age eee sare erapaeet ee ee eee ene oe eee 14.0 DYOSH. 
19-A-1 WWetasieiwanl stor W4itimilesye VW CS iieecaeee: te wee eee cree eres 14.0 DLOnHks 
23-A-1 IM avakspixclel “> COIL W oan Oi) oll en tesa, plese gece apcs ence peers 32.0 DORE 
25-A Ibethibrideer = elcluce Ss ULC nee! © een cee oy easier ane 16.5 DFOske 
28-A-1 INTAO! LO Mo reIMLeSty IN OUI eve eee ee ee ese on err neeeee 3.0 1D. ORE 
28-A-1 One NCCONGes= HEVCCIVG ELC eee eee reese net te seer eee 18.0 DORE: 
39-A-1 TWaditenie WES bs) ILC Sie eeeecee es eee 2 ee eee 3.0 DiO;Ey 
43-A-1 Gary luk WOTTME Teast UT Mice ne Cicer, 2 cesses oe 16.0 DOur. 
52-A Raymond ~= Craddock © 22... 5.02.c22n csc sgennetetens) ne cescnntenenes 9.0 DOVE 
TOA Tee eeteete od) ee ee auras 482.5 
PROTECTION AT RAILWAY CROSSINGS AT GRADE 
‘ a Location Riwy. Type of Protection 
Highway TSR LIne oak Ue ool A a ee ae C.N.R. Flashing Light Signals and Bell 
al Nears in Verlalke 200 sep ho eset eee nnte eens CoPaRe Flashing Light Signals and Bell 
cy Dear Strathmore ses cee eee cet same rcs vaeens seme CPs Flashing Light Signals and Bell 
2 TN Te Gal LCV ULI eo i epee econ ea ecco CHEURS Flashing Light Signals and Bell 
2, Near Hiteh River... .cce- ce --eecctereceeeceesecetss et eeses iC. Pak. Flashing Light Signals and Bell 
2 NOT bhie Ob A IG@GS YG Cl iene tase acre comer ee Ty ea CPi, Flashing Light Signals and Bell 
ih Near Maunselle: -.2eactecoe.tccd-nceekeems cst eteteeaanan C. PLR: Flashing Light Signals and Bell 
o INGAT UES CMIULMGl joa. stn ere ie oe cei cme see ehh ee ence (OMe ar Flashing Light Signals and Bell 
14 2% miles East of Edmonton ..........-..-..:..---- GN: R. Flashing Light Signals and Bell 
14 1, ‘mile Hast of Edmonton -......22-t-4- GePeRy Flashing Light Signals and Bell 
15 “2 miles North-East of Edmonton ...............-- C.N.R, Flashing Light Signals and Bell 
16-A 3 miles East of Edmonton .......0.2.-.--11ee- C.N.R. Flashing Light Signals and Bell 
16-A 3 miles East of Edmonton. .........--2-:-00-- C.P.R. Flashing Light Signals and Bell 
23 Near Monarch: 22i---:0...f2c cso esas poses ce eevee ented CuP UR: Flashing Light Signals and Bell 
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Highways Construct 
Highway No. 16, 8 Miles West of Spruce Grove, Showing 
Asphaltic Bound Stabilized Base Course 


Main 
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Main Highways Construction Branch 


California Bearing Ratio Test on Subgrade 








Project 
No. 


1-A-1 
1-A-2 
1-A-3 
1-B-1 
1-B-2 
1-B-3/1 
1-8-3/2A 
1-B-3/2 
1-C-1 
1-C-2 
4,0,00E23 
4,0.00E72 


Description 


Walsh to Dunmore 

Dunmore to Suffield 

Suffield to Brooks 

Brooks to Bassano 

Bassano to Gleichen Corner 
Gleichen Corner to Strathmore 
Strathmore to Chestermere Lake 
Chestermere Lake to Calgary 
Calgary to Radnor 

Radnor to Banff Park Gate 
City of Medicine Hat 

City of Calgary 





SUMMARY = Appropriation 2154 
Appropriation 2156 


Grand Total 


MEMORANDUM 


under Dominion-Provi 


December oad 


A Ep ep L950 
pril 1, 1951 
phoebe py 


i GOVERNMENT OF THE PROVINCE OF ALBuRTA 
i DEPARTMENT OF HIGHWAYS 
ting TRANS-CANADA HIGHWAY 


STATSMENT OF EXPENDITURE FROM APRIL 1, 1955 TO MARCH 31, 1956 
je APPROPRIATION 2156 . 


me 





i 

i 
Te 
ah 

| 


Reimbursements by Canada of Shareable Expenditure including bridges 























qe Moving Power Stabilized 
Total ain Guide ‘And Telephone Seal Gravel Base 
Expenditure Engineering Culverts _ Posts Fencing Compens ati on ‘Lines > «(Coat Course 
$ 799,313.16 $ 27,542.97 A er a $ 3 896.80 $ F $338,076.01 
205,637.91 2,813.64 igh 3,468.40 
559,540.57 10,906.95 rae trae 2,911.62 
140,232.53 3,630.17 ie 490.00 
73,366.27 1,040.53 ra 63,025.28 
26,618.53 Gi 26,618.53 
668,820.45 33,815 .33 271,702.59 10,023.48 64.6 34 33,634.10 5,166.11 198,955 8h 
eee eapees 48 92,164.73 8,655479 2025 437.50 25422675 312,028.35 
437517291 8,845.06 | 24,315.39 Bae 10,346.00 
689. a 689.00 
4234031 Ee ics 4.66.56 
$3,109,159.96 $125,443.96 $388,132.71 $18,679.27 $2.25 $1,083.84 $51,947 605 $5,166.11 $39,643.31 $852,438.38 
= : — oe = : ie fs = = ee SSeS SSS == SS SS SSS — SS 
Salaries in the amount. of $16,050.11 is included 
$26 , 231,467.37 Bh Gees 
3,109 ,159.96 
$29, 340,627.33 utes 








neial Agreement dated April 24th, 1950 ! 


March 31, 
March 31, 1 
March 31, | 
March 31, . 
March 31 


pervnnen 


2 March 31, 1956 


ae 


Asphaltic 
Surface 


Course __ 


32h, 359025 
123,417.05 
419,223.15 
84,585.54 


71,721.71 
97, 879-78 


3,767 «75 





Shoulderin 


$107,382.62 
7,779 072 
124,758 095 
50,167.09 
9, 234003 


38,349.18 
36,578.63 


$441,750.22 


Centre-Line 
_Painting 


$ 971.12 
1,144.38 
17599088 

"64,038 


250 
47.12 


mm 


$1,124 9954.23 


$5,265 ohh 





Unemployment 


Insurance 


$ 84.39 
14.22 
47. 8h i 
19.85 

2206 


141.10 
110.50 
12.10 
11.46 


$443.52 


Railroad 
Crossing 
Protection 


$ 
4,159.17 


$4,159.17 a 











Project 
No. 


3077 
2-B-1 
2-B-3 
2-C2i 
2-02: 
2-D-1 
2-D-2 
2-D-3 
2-E-1 
2-E-2 
2-F-3 





- Drumheller to Hanna 


Description 


Gravel Research 

Fort Macleod to Stavely 
High River to Calgary 
Calgary to Carstairs 
Carstairs to Bowden 

Red Deer to Ponoka 
Ponoka to Millet 

Millet to Edmonton 
Edmonton to Legal 

Legal to Rochester 

Smith to Slave Lake 
Slave Lake to Kinuso 
Kinuso to Arcadia 
Arcadia to Triangle 
Donnelly to Peace River 
Peace River to 6th Meridian 
6th Meridian to Dunvegan 
Dunvegan to Woking 


339 
Junction of Hwy.34 to Beaverlodge 1,026,025.76 
Beaverlodge to B.C. Boundary 


Bow Island to Taber 

Taber to Lethoridge 
Lethbridge to Fort Macleod 
Fort Macleod to Pincher 
Pincher to Frank 

Frank to Crowsnest 
Lethbridge to Cardston 


Cardston to Waterton Park Gates 
Pincher to Waterton Park Gates 


Okotoks to Longview 
Beiseker to Drumheller 


Hanna to Youngstown 
Youngstown to Excel 


- Excel to Alsask 
Drumheller to East Coulee 


Red Deer to Sylvan Lake 


Sylvan Lake to Condor 
mdor to Rocky Mountain House 


$ 


Total 


Expenditure 


53,460.26 
8 


978, meat 40 
810.6 


183 349.9% 
72 


286, 277295 
ay 


762, 32. 59 
43.39 


5 
i 197 501.13 

© "329.60 
613.61 
99.69 


Engineering 


$ 


53,460.26 $ 


32,263.88 


2,443.24 
3,134.48 
i 070.81 


52,213.40 
3,326.88 
31,970.16 
25, 458.96 

769 50 
6,962.06 


9; 222.26 


46,091.07 
11,096.08 
105.15 


Grading 


. 


211.20 
301,834.60 
577,194 .38 

1,491.28 
as 262.06 
"140. 36 


2400 
37,649.31 
67,362.46 
2,080.92 
340,572.16 
4,561.37 
37.50 
61,089.73 

169 , 226.03 


7,719.01 


186}260.66° 


725.202 
105.60 


441.05 
231,766.70 
sl. 86 


88,162. 22 
"106. 15. 


ie GOVERNMENT OF THE PROVINCE OF ALBERTA 
: DEPARTMENT OF HIGHWAYS 


MAIN HIGHWAYS CONSTRUCTION 
STATEMENT OF EXPENDITURE FROM APRIL 1, 1955 TO MARCH 31, 1956 
APPROPRIATION 2154 


Moving Power 


i 
, 


i Guide and Telephone 
Culverts Posts __ Fencing Compensation Lines 
$ $ $ $ 
25,050.97 1,986.97 
4,366.26 244018 14.48 15,127.53 1090.51 
27,973 «53 237.60 12;407.16 1918.46 
| 121.02 4,75 .00 
“> 140.03 657430 
[ ; 150. 
| 
5454.10 
63192.70 
1, 5651.72 
260.00 
37,570. 51 54.00 27,490.15 2,380.74 
3,189. o 
2422 278 .00 
3,421.67 14.03 8,668.40 538.53 
oor 1831.21 11.6 2) 465.00 143.75 
aie 
oy 9 «00 
ag ey 76ly640 
é i) 796.00 325.00 
1,168. 16 431.72 320240 36.06 
2,755.99 1,616.37 
A a "772.85 


129.74 
5,117.80 
835.00 
2,472.00 


1,479.85 
10,138.87 


754697 Pee eeaW 


$ 


Gravel 
Surfacing 


7,163.07 
41,551.84 
2,392.45 


95 055 


72,630.12 


14,333.30 
8, $51.60 


2 lel, 650 
578.66 


46,076.42 
8,735.48 


7,067.88 
ak 1618. & 


Stabilized 
Gravel 


Base Course 


$ 


rahe 


183,363.44 


520,434 643 
21,070.17 


282,920.16 

75 7178.06 
195 650. 16 
19,417.98 


445,510.32 


0 ea! oh 
289.72 


; (11,098.86 
40.9 

32.35 
219,960. 7 
285 .60 
(55,233 3k 


| 4,910.13 


96 72 
486, 042.77 
(82, »351.35 


"16458644404 


Asphaltic 
Surface 
Course: 


251,589.22 
140,070.61 


1,141.85 
285? 1638. 12 


810.67 

134,934.36 
18.46 

9,256. 33 


192. 
28,828. 
3 ,038. &8 


451,669.39 


Shouldering 


$ 


16,298.50 
10,021.21 


145 , 709687 
42,302.08 


37,337 «83 


884.75 


19,947.35 


70,351.04 





Seal Coat 
$ 


180.00 
109.80 


27457 
318.46 
46,964.80 


31,097.48 


Centre-Line 


Railroad 
Crossing 


Painting Protection 


$ 





19.31 


28.15 
713-15 
2,165.22 


38.12 


834.35 
505 «26 


1,247.52 
apeeen ls 


ESOL Tere 
"$27 61 


$ 
1,303.68 


1,732.92 
1,889.87 














Description 


Irma to Viking 

Viking to Holden 

Holden to Tofield 
Tofield to Cooking Lake 
Cooking Lake to Edmonton 


Edmonton to Fort Saskatchewan 
Fort Saskatchewan to Mundare 


Vermilion to Innisfree 
Innisfree to Vegreville 


Vegreville to Chipman Corner 
Chipman Corner to Edmonton 
Edmonton to Carvel Corner 
Carvel Corner to Entwistle 
Entwistle to Carrot Creek 


Carrot Creek to Edson 
Edson to Obed 


Obed to Jasper Park Boundary 
Rivercourse to Lloydminster 


Lloydminster North to 
Saskatchewan River 


Clyde Corner to Barrhead Corner 
Barrhead Corner to Ft.Assiniboine 


Wetaskiwin to Westerose 
Beiseker to Trochu 


Trochu to Junction Hwy. # 
Junction Hwy. #12 to Bashaw 


Bashaw to Ervick 


Midnapore to Black Diamond 


Monarch to Champion 
Champion to High River 
Vulcan Corner to Cheadle 
Lethbridge to Turin 
Olds to Sundre 
Edmonton to Opal 
Opal toWaskatenau 
Waskatenau to Vilna 
Vilna to St. Paul 


St. Paul to Shamrock Valley 
Cola Lake to Beaver Crossing 
_ Beaver Crossing to East of Rife 
East of Rife to Shamrock Valley 
ton Siding to McLeod River 
yview to 6th Meridian 
ian to Junction Hwy.#2 
Dixonville c 





28,926.31 
9,183.04 


GOVERNMENT OF THE FROVINCE OF ALBERTA 
DEFARTMENT OF HIGHWAYS 


MAIN HIGHWAYS CONSTRUCTION 


STATEMENT OF EXPENDITURE FROM APRIL 1, 1955 TO MARCH 31, 1956 
APFROPRIATION 2154 


oles 
; Moving Power 
Total , Guide and Telephone 
Expenditure Engineering Grading Culverts Posts Fencing Compensation Lines 
240,111.93 $ 13,934.00 $ 138,430.11 $ 2,031.16 ¢ $ 117.05 $ 3,081.40 ¢ 
422,560.57 25 323.05 20,229.66 “448.00 4, 243 «40 
591,024.70 16,293.22 530.31 c 270.00 
TO yey /Beyay fs 3,670.29 228 .80 157.00 
3,656.53 2 214. 00 
3,338.0 
50,539.49 13,856.90 11.00 97.00 
788.00 342.50 ; 225.00 
503,640.03 12,996.11 342.50 — 4.65.00 
1,134,657.50 26,840.11 2,566.37 
» 503.74 ets flow S3 i 14.22 
631,612.82 27,575.62 113,617.43 3,690.39 2156 5L 252637 12,765.00 410.12 
208,994.23 26, 827.73 72,677.90 2,679.92 48.25 70.35 743 600 
705,253.48 24,249.15 667 Oh 516.52 669.00 
»050.1 215.20 365.38 af 459 .00 
667,005.42 20,046.21 4h 705 «42 12,386.36 6,130.46 
1,522,899.49 58,534.63 1,149,356.48 49,936.15 1,288.52. 385.00 
11,097.51 10,703 .66 ge 316.00 
522.00 Hee 522.00 
19,906.28 353 32 13 .50 = : 19,497.00 
145 534299 OD ee Si7, 131,768 .C7 6,522.43 100.20 1,299.60 193.32 
4A, 753-77 Sih 5e37 175,980.69 12,028.08 10,411.00 189.87 
508.50 108. {hoe 4.00.00 
12,092.76 227.88 406.91 Ri eaee to 208.00 
1,045.28 Me 1,045. 28 
380.00 oi 380.00 
99,617.67 14,892.33 48,045.65 17,693 .75 5.51 6,814. 00 83.73 
616,189.98 21,248.40 2,835.00 _ 19.50 58.00 =2) 3.00.00 
2,304 6h 2,304.64 i : 
3,073.09 c 500.00 2,573.09 
217 -520.03 6,403 .21 Ee : 889.00 
455 442.39 16,273.07 156,367.24 ,140.30 10,104.72 367.52 15,004.00 67.00 
37,580.81 »803 25 nly dors Keto eee ~ 24.00 2,643.24 
195,225.29 8,747.12 164,308.57 2,688.22 32h 694 9,310.20 19.80 
289,158.16 16,623.97 231 266.016 954 923.005 : 708.51 15,830.25 
256,949.00 17,002.59 156,895.98 = 2h -09- — 46.55 31,038.00 753 92 
415.80 ” a ake, 415.€0 
144.73 


ee 60.00 
Bed here? fh ae SEE 2,170.00 
15,429.8) : 

weer te ee 
2 Reese keVO0 


Gravel 


Surfacing 


12,270.65 
106.08 


36,574.59 


1,437.71 
6,561. 4b 
18.75 


23,761.22 
77285 


11,249.97 


12,082.70 


66.81 
9,826. hip 
19,406.37 
26,806.87 


144.73 


146.50 


107,504.03 


18,351.98 


42. 
249,905 .38 


Stabilized 


Gravel 


Base Course 


5,063.31 
344,684.97 
1,23, 205 .19 


220.50 

488 hd 
608,727.80 
294 5795 hl 
4,824.44 
491, 003.27 
3.60 


576,462.09 
217,299 .56 


24.00 


214,045.05 


401,378.69 


53 
2,094.48 


] 


Asphaltic 


Surface 


Course 


65,184.25 
27,631.49 
124,811.81 
98,201.99 


1496;175.08 


130 , 644672 
81; 202.73 
163,774.98 
6.98 


22,237.22 


18.46 


188,603.38 


192,641. 
23,207.08 


Shouldering 


25,046.27 
2 


54h? 2h 


103,756.58 


45,528.52 
12,821.11 
7434 5p 


95974 60k 
23.71 


16,649.27 
6,532.C1 


Centre-Line Crossing 


Painting Protection 


$ 
761.82 


434.2 
3.23 


1,056.52 
348.14 
580.02 
537.36 
920.40 


7h1.72 
27.00 


613.71 


1,697.01 











GOVERNMENT OF THE PROVINCE OF ALBHURTA 


DEPARTMENT OF HIGHWAYS 


MAIN HIGHWAYS CONSTitUc TION 
STATEMENT OF EXPENDITURE FROM APRIL 1, 1955 TO MARCH. Spl yebys) 


APrROPRIATION 2154 




































































































oe 
Moving Power Stabi lized Asphaltic p Railroad 
Project Total i Guide and Telephone Gravel Gravel Surface : Centre-Line Crossing 
No. Description Expenditure Engineering Grading Culverts Posts Fencing Compensation Lines. ss Surfacing Base Course Course Shouldering Seal Coat _Painting Prot ection 
43-A-1 Carvel Corner to Sangudo $348,117.45 $ 13,937.02 $ 71,508.92 $ 1,563.39 3 Bp 2,463.25 ¥% 11,780.25 § 267-17 $ 207,705.15 $ 38,081.35 $ $ $10.45 $ pac 
43-A-2 Sangudo to Whitecourt 617,261.68 31,226.92 389,991.55 17,038.26 821.10 28 022.00 533-01 149,628.34 
4,3-B-1 Whitecourt to Iosegan Lake 857 4906.90 39,565.52 614,517.36 11,374.87 56.08 330.00 174, 549-01 17,514.06 
5-0/1 ae E Lon Theyhs ft coments PES a coer i tue ttgesrer ty ||, Ce Ae cea ae Pe emer igttapigs fee 
4,5-B- unction Hwy. o Dewberry . ‘ C 2 ; 4 ¢ A : 
4)5-B=2 Dewberry to Marwayne *791.00 9}791.00 : : EAKe : : 
46-A Radway to Boyle OF 210615 5,908.23 38,804.32 6,769 .33 1,206 .24 2,739 00 233.10 41,549.93 
46-B Boyle to Lac La Biche 46,634.24 2,322.64 , 1,910.00 42,401.60 
‘ate poanelty ES ne fever ts ; en geee eee 143.10 BEER 362.65 | 
-A= Watino to Bello . . : ; . 
49-A=3 Belloy to Rycrort $80.60 : Z } 80.60 
49-B-1 Rycroft to Blueberry Corner 875.81 48.16 178.90 ; ane 3 Soncaeoe 
4,9-B=2 Rempages pire as to Pecpeeate EEE oe 30,361.16 171,509.43 13,668.76 Pieserey 35 . 
51-A Bentley to Gilbey & Wes ‘ | : . | 
52-A Welling to Craddock . 261,675.59 4,319.58 Tlea0e aN 21.00 Z ror ee eee Big tes Biooncn | 10,909.77 245,011.61 626.61 4 
53-A Ponoka to Soe Wood ree hacer gerd Tp Lok, rages 3,189.51 16.50 430.4 het 36 ; 4 | 
5am A Innisfail to Clearwater River : é Aes . | eer s 
55-A Fort Saskatchewan to Bremner 85.30 ee = 85. 2 
6-A Stettler to Big Valley 176,791.14 11,801.83 145,106.76 WS 33.263)3 3,381.90 1,020.24 7,148.0 | 
1341(57A) rp rs hao eS Drayton ae 334,894.41 27,417.28 268; 507 .60 12, 494 .50 621.51 6,888.00 18,965.52 | 
: e Airport to 8. | 
; 4 Miles North Cee 127,505.71 6,262.97 93,819.97 15,122.77 12,300.00 | 
e West o onne ou’ 1a 
pe re to Little Sagky. River 16,590.07 16,502.07 et 3] oe 08 | 9,515.00 
40.0085 Town of Cardston 19,430.37 17676 .00 8,063 «43 181.94 : "77059" 
40.0057 Village o. ampion ° | : ; ma 
0 -OOBESaEe Tati ef daca 73,756.39 6,460.76 ‘ oe. 1,896.21 58,175.54 . 
40.00E20 Town of Lacombe Brats ° 2) 868 260 4 
40.00E27 Town of Ponoka 2708 oP 1,585.00 
40.00E48 Town of eyiren rote 1, A ie ete | 189.00 _ 
1oL00873 Town of Brooks 15,774.87 1,113.45 Nee, ern bore S 
40.00577 Town of Castor 15,212.11 135 06%s 80 p2.37 souls ieee: ae 
i Oa scene 9,873.17 7407290 304.98 Ug Wee oe Bene a 
40.005 own 0. ne , F . une tao } 555796 356 
40.00E128 Village of Picture Butte pee 1,519.57 1,122.31 8 2 14}024.99 id 
101008172, Tom of Jasper Place 3771082 3,710.82 fe | eae 
Y own s > . ‘ea | ° 
40.00E225 Village of Bawlf 2 172 os 7 : | 
eRe 2 oe . $25,869,122.16 1,297,566.79 $8,252,199.81 $ ) “91 ($27,655.22 $11,178.19 $ 472,234.68 $18,750.54 #1, 253,685.48 $90705455 90 $4,043 , 385.80 $683 , 390.18 $151,692.40 $21,4: 
2 —S— ~ => ad - iy cag iz ‘ : i 4 5 , = j . ’ ‘ ‘ = FT ee, ~ 
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BRIDGE CONSTRUCTION AND MAINTENANCE 
APRIL Ist, 1955 TO MARCH 31st, 1956 
L. H. McMANUS — CHIEF BRIDGE ENGINEER 


During the 1955 - 56 construction season, nineteen department bridge 
crews were engaged full time in bridge construction and maintenance. 
As well, seventeen contracts were awarded for bridge construction. 


Several major bridges were begun during this year which will not 
be completed until next year and do not appear in the following summary. 
These include the crossing of the Assiniboine River at Fort Assiniboine, 
the Fort Saskatchewan Bridge over the North Saskatchewan River and the 
bridge over the Little Smoky River south of Donnelly. 


Following are listed the details of a few of the major bridges com- 
pleted in the 1955-56 fiscal year and a summary of the year’s work. 


Mayerthorpe Bridge on Highway 43, 2 miles north of Mayerthorpe 


Type: Prestressed concrete main span, precast approaches on steel piles. 
Span: 28’ — 70’ — 29’ 
Clear Rdwy.: 44’. 


Type of Deck: 


Reinforced concrete. 


Kinsella Overpass on Highway 14, 1 mile west of Kinsella 


Type: Continuous haunched: slab on concrete substructure. 
Span: 31-4 — 4) 415 = 31’. 
Clear Rdwy.: 30’. 


Type of Deck: 


Reinforced concrete. 


Fabyan Bridge on Highway 14, 2 miles north of Fabyan 


Type: Continuous concrete girder on concrete substructure. 
Span: 66’ — 90’ — 66’ 
Clear Rdwy-.: 28’. 


Type of Deck: 


Reinforced concrete. 


Rossington Bridge on Highway 18, at Rossington 


Type: Continuous steel girder on concrete substructure. 
Span: 88’ — 110’ — 110’ — 88’ 
Clear Rdwy.: 28’. 


Type of Deck: 


Reinforced concrete. 


Pembina River Bridge, 11 miles west, 2 miles south of Violet Grove 


Type: Continuous steel plate girder on concrete substructure. 
Span: 100’ — 132’ — 100’. 
Clear Rdwy.: 207. 


Type of Deck: 


Type: 


Reinforced concrete. 


Hardisty Bridge over Battle River, 1 mile south and 
1 mile east of Hardisty on Highway 13 


Continuous steel girder on concrete substructure. 
Span: 64’ — 80’ — 64’. 
Clear Rdwy-.: 28’. 


Type of Deck: 


Reinforced concrete. 


Pembina River Bridge at Sangudo 


Type: Continuous steel girder on concrete substructure. 
Span: 40’ — 82’ — 102’ — 102’ — 82’ — 40’. 
Clear Rdwy.: 28’. 


Type of Deck: 


Reinforced concrete. 


Manning Bridge over Notikewin River on Highway 35 at Manning 


Type: Continuous steel girder on concrete substructure. 
Span: 88’ — 110’ — 88’. 
Clear Rdwy.: 36’ and 2-5’ sidewalks. 


Type of Deck: 


Reinforced concrete. 
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Little Padd!e River Bridge on Highway 43, 2 miles east of 
Rochfort Bridge 


Type: Continuous steel girder on concrete substructure. 
Span: 72’? — 90’ — 72’. 
Clear Rdwy.: 20% 
Type of Deck: Reinforced concrete, asphalt top. 

Willow Creek Bridge, 2 miles north of Macleod 
Type: Continuous steel girder on concrete substructure. 
Span: 72’ — 90’ — 72’. 
Clear Rdwy.: 24’. 
Type of Deck: Reinforced concrete. 


Crowsnest River, two identical bridges on Highway 3, 
(1) 3 miles west of Frank, (1) 1% miles west Blairmore 


Type: Concrete girders on concrete substructure. 
Span: 22’ — 75’ — 22’. 
Clear Rdwy.: 36’ and 1-5’ sidewalk. 
Type of Deck: Reinforced concrete. 
Obed Overpass on Highway 16, Y2 mile east of Obed 
Type: Steel composite girder on concrete substructure. 
Span: 50’ — 60’ — 70’ — 60’ — 60’. 
Clear Rdwy.: 30% 
Type of Deck: Reinforced concrete. 
Lobstick River Bridge on District Road, 1 mile north of Evansburg 
Type: Steel girder on concrete substructure. 
Span: 90’ — 90’ — 90’. 
Clear Rdwy.: 24’. 
Type of Deck: Reinforced concrete. 


SUMMARY OF WORK UNDERTAKEN FOR THE FISCAL YEAR 1955-56 
Steel Bridges 


Constrircte dite sass ee eee Ly ee ee ee 24 

ReCONSTIUCECG oe a eh a Ie I a te eee ee ee 16 

Repaired :- 0.5200 p25 0 oe ee aries ee Me, a ee ena Sit Sete 126 

Dismant ey see se Se a SF aie ae ob oe PS mest TSN Ly; 

Overpass constructed sose5 6a 8 Be ee J 
Precast Concrete Bridges 

Constructed see es ‘A ae erat. Aa ee 129 

Repaired site <5 Ace ecu ee ae ee eee ee 17 
Reinforced Concrete Bridges 

Construct@ds 2c Vee ED Sip Se er eS ee a Ol al 

Repaired 2c) SA Se tte Sie ea ee ee J ee > 
Reinforced Concrete Culvert and Cattlepasses 

Constructed ®: 23 2) 2 Seeee ae ty | Race Ss er ae en ae ne 17 
Retaining Walls and Ditches 

Constructed ise ees on eae OE ar ale es Miia ease eerie kt eee 2 
Steel Culverts 

CWONSUPUCECC Reais S he ee eee eo Hae iret MW En iene OC AB cd EPMO Lt op 231 

Repaired or Extended <n. O¢ sig ree atl ae ele See Sy Fick f/ 
Timber Culverts and Cattlepasses 

Constructed. acter t Sy oe on weet i aoe en re em ee eee ee 5 

Repaired or Extended’: ts.cusi0.c-ah  ee 00 niece oa ne ae 2 
Timber Bridges 

Constructed i: an 2att ae ae yea Soe ae ee pike he EMRE oe Re SS 8 

Reconstructed ccna a ee ee ee ee 30 

Repaired < Wa 5. sccen ne aS oe ree ee lee 2 

Dismantled) 28:22. ae a a a Ve ee ee oe ee 12 

TOTAL cu: Pees ame ee 832 
TRANS-CANADA HIGHWAY 

Reinforced Concrete Bridges 

Reconstructed (widening) «2. Sees a eee eee 1 

TOT ATH aia ae Oy i eee 1 
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Bridges Branch 
Muskuta Creek Bridge, Highway 16 at Hinton 
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GOVERNMENT OF THE PROVINCE OF ALBERTA 
DEPARTMENT OF HIGHWAYS 


STATEMENT OF EXPENDITURE ON MAINTENANCE AND 
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CONSTRUCTION OF BRIDGES, PROTECTION WORKS AND DAMS 


For The Year Ended March 31, 1956 


I.D. or M.D. 


General: 
Printing & Stationery.......... 6 238.51 
Travelling Expenses ............ 6,031.89 
IBOSB ASO een: tenet CoD et 26.00 
Telegrams & Telephones _... 34.57 
WRASUBATTICC cake ota Pet coat 2,434.03 
Mapseand* plans! 422-4" --. 53.20 
SNe Wall SS eR 6 ee eo go oe ea Mc eS 
Unemployment Insurance .................. tae 
EO CVL lamer eaeee eee! a een aa: eee tees Seen 
PETE Coase ae oe ee se 5 oat es ee 
Workmen’s Compensation ..........-......... 
MAGA SIR ESCLVES bees see ee oe gee 
(GGUMIUIES gee to eee ee. Pay re 
PeEClaeANCA GH sats ers ea el es 
M.D. Diet AA ie Ta an EO hrs Hie) 
M.D. [OY pgs reve ole S20" Na aE tae ee ae 
M.D. Cet TS ttm 8 tee ry i alte a 
LD: Baier 0s en = ee a hee Se 
TDs Tae | 5s eB ACES yf a RS Se we fal 
TUDE = ae ee ae Sele eee Se nee 
Ive By DID er Soe Were ses ais Dass na a 
TUES | SUPE Sea spear SUE De pe ech coe ke ae 
IN BTID sree 2 YS ee eee ele eee tent eae aaa 8 Ce oe 
WEA Bye PAGE SS Bae as 6 Spy TONS Ree 
INVESTS) Some icc} tee ee ee ad Ws eee et ee 
Vesey aire Spee! wir ae, haa hw 
HY TessTD) wabeeae ot Ope cet serge A eI 
TD: ee Sep tea rd Be Sth Se ei so 
"RIED oe Ze le an oar «oS se er oe ee ce eee 
I.D. A Gian Me oe eee oe 3S Ca ae 
1 Tage YS Se Sve ig EN seh Sa AS SO ta en 
IVISIE) egine AU eats Ne ee RR dure vel aie 
BY Tie) eater ne) a Nae 5 pete eg toe Pee IS ere ENE ee 
TaD: SONS cere RAE 6 Oi ae ee Poteet 
IM De O35 pasa) | Soe eg RRS ie na ae og a re 
AV Tete by) epee et ics i eae 
VMI apeestt) (eee ae oes en ee Pe To De 
AVES seem) lige eign eee meng ee | aoe rt Mo 
MLD Ip oP eae 2G ee ee ea ee eee 
LEST S SAGER SY prea coh aie es bere rae 
TD) GAR ee PR AN ieee 
VIDE Ga wit Cee sel omen Sec h Ane 
itd GS ete ee ase Bee ew Ses 
AEE Cala ae eS, PIs ea eee Oe Pen, ee 


wlelelelole) 
=] 
aN 


MAINTENANCE 
Yotal I.D. or M.D 
MS SAT Gh torte are ert Mn he See AP ae 
IND LD SS See One ode wae GED lS eae as ee 
Mir Dies Sis we teme) S720 Pe rem tate yee Be kts 
i Be Basch owe R at eae eG ede RE Mee ee ae 
IY IE Seed Bo pa ae ate ea rime A Bee CA ie 
TA Dea Yee eo ad! ae SoS al ager rag CE ee 
INE IS fe SG pr aise Seo eed So ee. See cee ee 
8,818.20 BN) CRS (a «ree Bike Ral eel or ST te DM Peete ah Le 
122,846.90 NSD a SOc ete 8, DO is, POs Tone eas a 
2,020.70 ME SIDES Ores See awe ee a 
626.CO INE YE ieee Ooh tecOee 0 au Seth ps seeeme coun fe Cath Sees ore 
925194575 Wis Dy OS taaee eh ey Re eee ea Se 
8,051.85 (NEA are, OA. Orn sees ae Geer Spee Pee eee 
14,856.37 NEA eee. Ot gkore NP cee a ale ee eke Unie es 
212,029.91 TDs Ph ON eee tie ULMER RS, Sa MAM Oe RIS yee ea 
26,2 rie TS eee: (52 ae ss alan 3a task Sees poeta ee 
26,526.66 iA) Ret 8 es Ss OS Seb te BONE ee Me hat ery a eee oe Ua 
52,076.48 INEST OG fete ee oe en ee ee Ls 
Soe LOI39 biota nae BLO Gas eed ee ae oa Oe ge aT ts Ree 
SESS yer WU Se) eae! Stee ce Bd Oe Say ey Renee td 
103,467.12 aTeRile) Seineteel ()O) eee eats ee eon ee ees pn ae 
6,407.18 de Bb ico ML @ 07 2 a SI rie aC hae Bate 
29,997.21 8B Os Ye ak ll Ps aes SO Webs Seg sel Omer ye Soe og 
33,876.57 BUA BD oesre 24 Werte same rit et ane Eo ON wed CALs ee Laer 
46,353.85 Tes 18) Su selene ee aR eae aed i a 
13,443.78 EAS Yag Se BEG Sia St els Sabie pe eng t n, TN 
59,746.45 UE AU Blac sei to ye penta Sh rene RBereientae S8 ets An 
1,705.90 IME Teel Opie ee ae ne eat eee re 
68,362.61 EPPS SCRY « Ske prt Mea e OR ee i nti.) 
33,605.57 ACTS) pre 3D aaah een nw ow a Pe Se tte Sei we 
39,595.14 MSD A SB yee ee ee eee ee se 
35,325.69 HAAN DE ster alte! ena y seh ene ee ae ete gt kth a Rae 
20,118.56 IVE SE) et VOD ratte Re eee onde See ae ee 
47,586.59 INVENT) die 1 oO pe etter oe Beatie co lee nae ee 
81,829.16 165) B ise id bs pote ee eT ee Me Fa ae 
364.17 TEM) ses] ried ey nae oe EA a ee ee CN 
26,858.57 Yay] yp aa tT Cate sR ee Ae eo IRs eA et AS 
43,822.50 1 Oe Mage (2 CR a tare Rac ere Oe oa Mas 3 ee re 
15,457.95 LID Sepiecl' Sia ee eee dae ac tees ee eee ee 
6,476.20 Hla) (ened AO ree se er AOS eS are eer 
18,429.81 
30,061.11 Appropriation 2104 
34,125.04 Income Account 
66,370.10 
1,745.00 Appropriation 2111 
24,419.91 Grants to Municipalities for 
2,534.43 Structures (not included in above 
1 SSL) total) 
50,309.45 
46,317.94 City of Edmonton—West 
311.54 BING eB ridge hcat sitet ae Reon y cee, 


Total 

15,775.41 
181.92 
12,033.14 
13,193.03 
33,898.64 
23,480.71 
10,161.01 
33,667.24 
1,351.06 
47,878.82 
30,407.25 
62,782.63 
44,143.70 
49,505.€8 
12,397.76 
10,521.51 
40,931.45 
45,229.27 
9,423.00 
AO; OTe a2 
26,521.23 
9,325.08 
2,656.66 
23,673.11 
34,021.22 
4,580.33 
DLO ES 
5,087.39 
19,099.87 
16,054.55 
22,731.15 
13,284.45 
32,400.77 
37,382.77 
38,898.00 
19,085.55 
24,617.26 
953.35 
861.92 
12,849.16 


$2,520,221.27 


$ 250,000.00 
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GOVERNMENT OF THE PROVINCE OF ALBERTA 


DEPARTMENT OF HIGHWAYS 


STATEMENT OF EXPENDITURE ON MAINTENANCE AND 
CONSTRUCTION OF BRIDGES, PROTECTION WORKS AND DAMS 


For The Year Ended March 31, 1956 


CONSTRUCTION 
1.D. or M.D. Total ae or M.D Total 
: NIB). (Ae ee, ee 51,680.08 

General: _? 
Printing & Stationery ........ SD BID PAa) M.D. TD eescnentssstetenentaecnnencnnenstnenenecectice 113,092.56 
Travelling Expenses ............ 1.00 I.D. (Cire pete ee eee ee Be ee Ay. 40,565.39 
: I.D. CBE Ree Mee state ae et et oe 188,905.91 
EPe@LG Sr aT Ste ee tents eee er are ae 1.00 LD 79 15529 82 

= oO aie Beas (Sree Se Ree cee RS eee PT AS. ; : 
Advertising tenders ............ eee ver Leon TEM es tan Ge iseee 6636-11 
QU DINO Tih pees are ee rie ee ee 5,905.76 M.D. BA ne ceeecee cece cence etenteetceetneneeenee 6,239.54 
Unemployment Insurance ..............2.2..... Pe (enlenesice M.D. BQ nee cee cece eect teeters tenance eeacee 6,959.18 
Administeatione’ p10) eae er 16,705.18 MD 90 oan ere cies eee nro elena ensenmereetnas te 357,699.05 

, F M.D. 1S Dig Ree R YN 9h eee MDa en | a Ss 64,911.17 
MOONS ale Be cas a eo po ae a2, 200; 69 MM. Ds86.98 ck ne oe ae eee 201,075.47 

Serves: M.D. O4: ah awat che ea nei aan ea aan 99,184.35 
D 6—T.Re nee eetttette 8,570.17 ED. es Oo Se eee eee 186,884.80 
DII—T.Re nnn nee ete 9,794.31 MID =< 106s tage ee a eee 4,623.15 
Counties: veil) 2 OCG See Pah oe eee ee 53,484.50 
DAZ COUN EN re Ona te ok er eet eeeeee me 206.22 OA) B ya tal Ole cetrarate ta a ease sept er as erent Een, 997,260.56 
Ds Ste County eH Gi ee ee ee ee 64,775.90 ig) BF Va 0 Ns aa a pe ee ee Fea Ye el 6,195.11 
Detar Coun by?) aes ee eee 24,077.33 RIB DAN ee eb ee BS ee eee 7,434.17 
DiGi COUNTY Oke ee ee oe 6,034.92 1b!) L255 8 ee ee ee ay Doak een eae 320.45 
Deas COUN tye 0, ea eke oem cre eee 42.25 TRAE? 5 12 CN ene a CED eR ger ora 47,542.88 
Ie) Al ie COUN Eide HE pee een ee ee 18,792.83 ME Dn 1S On tra teste, ae ee. ee ee 143,830.72 
M.D. 6 se eS ee ee es dee 93,668.07 TD LST ee Pe, ee ee ee 105,750.92 
M.D. po ean Rai oe 8 SE este ee ee 1,666.64 Ds fi lke tee Steer eet mie OR PRE AS oo PRE RSH we 42,927.63 
TaD: BL Oye ae ao PN eR Re NC ne 133,998.09 IME DAS S133 Ske ee ee a res eee ere 1,628.01 
1a) Dy. TL Se secs sak hae Sd eee Er ad A 166.37 M.D eMelo4 ose Soars 2 Ses ee ee eee eee 43,543.23 
M.D. DS oo Ee ee eed oe ede 133,534.48 INES oe EB Gs ee eo ec eee 6,943.61 
M.D. Pd 0 ee Din ridcees, a pin ARS SOS, ie cores Bey 147,800.59 MEI LBS Se oe Ne Re Me 69,625.38 
M.D. col (eds es er a te er A ee ee ae 64,046.32 
ITE IB Jeo | 8 Nag ie ee a teams ye es ae es ks ees 0,954.76 Appropriation 2153B. 
INES Sap as Se ok og 2) sc te ale 43,522.35 Capital eA CeOuUnt ae cea eee $3,716, 738.05 
M.D. Cs be amie ee Bees rae wD oe eh Ba hag eee (N 47,862.18 a 
M.D. AON RE 8S. Sg NS Bary ae ee Oe Se ae 60,376.49 Trans Canada Highway Appropriation 2156— 
M.D. Lae ets ae eee Sead NE at i Sone og 74,873.97 Bridges— 
M.D. Gl eee es ee ernie rar eee 52,517.84 TD 22 ae a re see ee See 8.40 
M.D. GDP Ree ec yt oe ee oat Sie ne a eae eka Di couse, WES Se AO Fs ace ter a Oe ee Rae 119,031.22 
NEADS Gy eicee ad. ant aos tS Te deemed 5,868.71 NES AE aes a he oh eee Trace Dace ee 97,939.80 
GIO" GOCE et eee CSW Ee one eee 135,181.33 Sass Se 
M.D. i Nat ane a ae AE Rete eke bg Cove 6,548.35 $ 216,979.42 
M.D. SP Ree ren A Det ee RNAS Eo CLA TBS TN 9,381.10 —_—_— 
M.D. To ae eee RIN a Ee peta, NAYS ik i AT 73,028.48 

SUMMARY 


Income Account: 


Appropriation a 2104226 Soot oo, ee es ee een oe iar, Pa eet ewess 
HES) | ALY ie Ears. net setae SO Ee Bole Sad een ate Deb Bers Sa his hee Wee 0h A ee 


Capital Account: 


Appropriations Drom ic oe te Se es Ene Oe ea el eRe revit ee ee 
em #2156 (Bridges) 


Salaries are included in totals. 


$2,520,221.27 
250,000.00 


3,716, 738.05 
216,979.42 


2,770,221.27 


3,933, 717.47 
$6, 703,938.74 
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SURVEYS BRANCH 


Report for the Year Ended March 31, 1956 
(C. W. LESTER, Director of Surveys) 


SURVEYS: Field Work 


Twelve (12) field parties were employed during the field season from 
the first of May to the end of October. Nine (9) parties were Government 
employees on surveys of main highways, road diversions and miscellaneous 
surveys requested by other departments. One (1) Government party was 
employed surveying Micro-wave sites for the Alberta Government Tele- 
phones from Walsh on the Saskatchewan Border to the Crow’s Nest Pass 
and from Lethbridge to Edmonton upon the completion of which they pro- 
ceeded with a line of precise levels from Geodetic Bench Marks at Evans- 
burg to Drayton Valley in order to establish a set of bench marks in the 
Pembina Valley Oil Field which was requested by the Petroleum and Natural 
Gas Conservation Board. 


Two (2) of the private survey parties employed at Government rates 
completed surveys of new roads and road diversions in the Rocky Mountain 
House Area and the Drayton Valley, Pembina Oil Field Area. One (1) private 
survey party operating in the Calgary District completed a few new highway 
surveys and a road revision through the Sarcee Indian Reserve. 


The branch made technical arrangements for new township subdivision 
surveys under the direction of Mr. G. Palsen, A.L.S. who is on the Staff of 
the Department of Lands and Forests. Townships were surveyed or com- 
pleted in the Fort Vermilion Area, Keg River Area, Pembina Area, Worsley, 
Clear Prairie and Blueberry Areas, a number of miles of traverse of the 
Peace River passing through townships in Clear Prairie Area. Mr. Palsen 
also supervised restoration of 526 monuments which were destroyed by 
oil company and seismograph crews. 


SURVEYS: Inspections 


Some inspections were made of Townsite Subdivision surveys and 
road surveys which were deemed necessary from plan examination in the 
office and where discrepancies were found, the surveyor responsible made 
the corrections before plans were forwarded to the Land Titles Office. 


SURVEYS: Office Work 


The plans of the 223 surveys made during the field season were pre- 
pared by the district surveyors and their assistants during the winter months. 
These plans were prepared in duplicate and in some cases in triplicate. 
Forty-five (45) plans of other surveys were prepared by the draughting 
room staff during the year. Two hundred and sixty-nine (269) plans of 
Provincial Government Surveys and two hundred and fifteen (215) plans 
of Municipal District Surveys were checked by the draughting-room staff 
prior to registration in the Land Titles Offices. Two hundred and fifty-four 
(254) right-of-way plans (Pipe Line, Railways, irrigation, etc.) were checked 
and approved insofar as public highways were affected. Thirty-one (31) 
township diagrams were prepared and approved and twelve (12) were 
partially completed from surveyors’ notes which had been checked by the 


staff. 
Transfers prepared covering abandoned roadways and other lands 
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no longer required for public purposes was sixty-four (64) less than the 
previous year. One thousand and fifteen of these transfers were prepared 
and forwarded to the Land Titles Offices transferring the land to adjacent 
property. 


COMPENSATION FOR ROADWAYS : 


Four (4) right-of-way buyers were employed during the year, two (2) 
stationed at Calgary and two (2) at Edmonton—the two buyers at Edmon- 
ton alternated at handling the work in the Peace River country. They were 
mainly employed negotiating agreements for land required and property 
damage affected by highway construction. They also negotiated options 
for sixteen (16) Micro-wave sites for the Alberta Government Telephones. 


At times when the District Maintenance Engineer encountered diffi- 
culty with a property owner, the buyers assisted in completing compensa- 
tion agreements. 


The number of payments made during the year was one thousand 
three hundred and thirty (1,330) involving a payment of $372,044.06 
on main highway, Vote No. 2154-B and $20,805.55 on Trans-Canada Vote, 
making a total of $392,849.61 as compared with one thousand eight hundred — 
and thirty-four (1,834) payments during the 1954-55 season involving a 
sum of $794,038.74. 


APPROVAL OF TOWNSITE PLANS 


Six hundred and four (604) new townsite subdivision plans were 
examined and approved with respect to the provisions of the Subdivision 
Regulations made for streets, lanes, Public Reserves and Parks. This num- 
ber was eighteen (18) more than approved during 1954-55. Fifty-one (51) 
Certificates of Title were issued to the Department of Public Works upon 
registration of these plans. 


LEASES OF ROAD ALLOWANCES AND PUBLIC WORKS RESERVES 


Leases of road allowances continued to be handled by the Department 
of Lands and Forests as per the agreement of 1949 and south of approxi- 
mately Township 36. From Township thirty-six (36), north, the Surveys 
Branch of the Department of Highways remained responsible for the leasing 
of road allowances. 


During the year four (4) new leases of road allowances were issued 
and the number of leases in force were two hundred and sixty (260). 

Ninety (90) leases of Public Works Reserves are in force in various 
urban points throughout the Province. 


PERMITS FOR UTILITIES, ETC., AFFECTING PUBLIC ROADWAYS 


Two hundred and seventy (270) applications were submitted for power 
transmission lines and of these two hundred and sixty-nine (269) permits 
were issued. Eighty (80) preliminary plans were submitted and there were 
seventeen (17) transfers, cancellations, etc. 


Of four hundred and nine (409) applications for gas and oil pipe line 
permits, three hundred and eighty-eight (388) permits were issued and there 
were thirty-two (32) transfers, amendments and cancellations. 


The branch also issued permits, eight(8) sewer pipe lines and twelve 
(12) for water pipe lines. 
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REPRODUCTIONS 


Ozalid blue line printing used, 119,158 square feet, as compared with 
174,350 square feet for 1954-55. 


The total value of printing done and map mounting for various depart- 
ments of the government during the year was $14,088.11. 
PURCHASES OF SITES FOR PUBLIC BUILDINGS 


The Department of Public Works completed these transactions and 
ie paren received eleven (11) Certificates of Title for safe keeping in 
the vault. 


HIGHWAY CONTROL 


The number of permits issued under the Highway Control Regula- 
tions are shown in the general summary. 


The following is a summary of the work of the branch described 
above: 


Surveys, required. and -brought forward from :1954 3 ee 703 
SUmveyserecuested,-GUring: 1055: oe) oa 2 eee are, Pa el ews a 161 
SUES LORE S (Oe hm Ga Regia ESS TL eed ce anc nea ep Se ae See Ge eee ae 223° 
Seve SeCAGhClLOVerst OF LGOG vax tah ce tea. daa: SA 3 Reed es oe Se ee 641 
Plans submitted and examined on behalf of Municipal Districts AD 
mianssprepared and filed iniLand ‘Titles Offtee =. Vs 269 
New. lownship Plans prepared and confirmed 22:02) ot 
mownsiipe plans «paruially<=completed (tko 2-5 ne a 12 
Certificates of Title received for lands given for public purposes 
under departmental subdivision regulations — 5k 
erence less Otel Itle.sto- Puplies DULGINGS o> see ee ee re oe ee Tt 
Transfers issued covering lands no longer required __..0 1,015 
Number of plans of townsite subdivisions approved —_ 604 
Plans of re-established corners under Section 78 Alberta Surveys Act 53 
Pere FOlEe PCLT La ciSSUleG: tue =o ser Wik, ee te al Bee A ee te ae eee 6 
ADPIeabrons ss SUD en LULC se ees co ge ee aa ee ee 10 
Preliminary plans of power transmission lines submitted —. 270 
Power bransmissions Line permits 1sSued) ss, 22 62a) a ee eee ee 269 
Wart eres pos Lines DETIMILS  1SSUCU.. a= tan as ee arias ee ee eee 12 
Bewere pipes lines Deriniits . ISSUCC™ a2 nee ee Se Oe oe ee 8 
Pacman sOlepiper lines permits: 1SSWed = Sais e Ree ee ee ee 388 
eICHeT <arlSSUed = OF + COMPeNSAllOn 22 Rea a Re ee ee ee eee 1,330 
MeaSeCCMOLeLOAG ALLOWANCE s1NALOLCe pee ok FIN a ae ag ae 260 
Nowe measesuol road sallowanCessiISSUCd = 45 eg ee ee 4 
esse e ele UDILGe WOlkS -Re@Servesmce tt eka oh oe ae ee te ae ee 90 
Highway Control—Permits issued: Service Stations: —22.. 22 66 
Drivetin es: DNCAtTCS states tiered ae ae te it 
SLOTS seething tee tee Oa ee ea et 10 
General Development 88 
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LOCATION BRANCH 
DEPARTMENT OF HIGHWAYS 


REPORT FOR THE YEAR ENDING MARCH 31, 1956 


J. F. LESTER — Chief Location Engineer 


Location Survey work was carried out by five field parties throughout 


the year on the following projects: 


1. 


Finalizing work on locations already in hand— 


Highway 

2-B-3. — High River to Aldersyde 
14-A — Wainwright to Heath Corner 
16-C-2 — Wabamun Revision 


49-B-2 — Bay Tree to B.C. Boundary 


Location surveys were undertaken on the following projects: 


2-K-2. — Hythe to B.C. Boundary 

2-B-2 — High River to Durward 

2-B-3 — South Calgary Bypasses 

2-C-1 — Crossfield Revision 

2-C-2. — South of Bowden 

2-C-3. — Bowden to Red Deer 

2-J-2 — Highway 34 to Sexsmith 

3-B-1 — Lethbridge West Approach 

5-A-1 — Six Mile Coulee near Lethbridge 

5-A-2. — Mountain View-Belly River Revision 

9-C-2. — Oyen to Saskatchewan Boundary 

12-B-1 — Castor to Coronation 

15-A-1 — North Saskatchewan River Approach near Fort Saskatchewan 
25-A — Drainage South of Shaunghnessy 

34-A-3 — Sixth Meridian to Smoky River 

41-A — Wainwright to Czar 

45-A — Dewberry - Alcurve 

43.43 — Provincial Portion of Cold Lake to Primrose Lake 
43.43 — Federal Portion of Cold Lake to Primrose Lake 

43.44 — Little Smoky River South of Donnelly to Valleyview 


. Surveys were also carried out for the following: 


41-7-36 — Lac La Biche South to Beaver River 

41-9-16 — Clyde Corner to Anton 

41-9-31 — Boyle to Caslan 

41-9-72 — Grassland to Athabasca 

43.45 — Crossing of North Saskatchewan River Near Drayton Valley 


During the year the following applications for permits were examined: 


269 Gas or Oil Pipe Lines 
362 Power Lines 

32 Sewer or Water Lines 

15 Miscellaneous Applications 





Salaries—Appropriation 2157-A $36,067.56 included in above statement. 
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GOVERNMENT OF THE PROVINCE OF ALBERTA 

DEPARTMENT OF HIGHWAYS 
Expenditure From April 1, 1955 to March 31, 1956 
Highway Locations 2157-B 
SUMMARY 
2-B-2 etavelyeto sHig hoRiy eric c- <tr ees ae es eee gh $ 3,742.88 
2-B-3 HIPNeRIVERttO \Calcaryites neo a ay Sect ae esate ates ee) a Lig t 18,322.95 
2-C-1 Calgarys toe CAT Stairs nt ak et ae re tee eee ive ove oo 3,239.75 
2-C-2 Carstairsi: (OMBOWC ON Rete eet ee ae ee ee 17.50 
2-C-3 Bowden to Red - Deer skeen ey = eee ee PO es 7,825.85 
2-J-2 Woking+to- Jets:#34s Highway = ee oe Pr ee ee 1,339.84 
2-K-2 Beaverlodge to B.C. Boundary _ 16,732.35 
3-B-1 Lethbridge to“ Macleod’ 222.) ih se ee ee a er 3,885.90 
5-A-1 Lethbridgek toe Cardston tas. sie ee Fe es eee ee on a 1,011.47 
5-A-2 Cardstonstos Waterton” Rark- 22 oo a ee 4,981.30 
9-C-2 Excel to Saskatchewan Boundary (Alsask) 3,780.38 
12-B-1 Veteran +004 Cast Oli aes cer ieee 5 ON pes eae ieee Sh ca 2 rie oe 4,651.51 
15-A-1 Edmonton to Fort Saskatchewan 1,015.68 
16-C-2 Garvel-Corner to; bent wistlerc.8 9s cec te pee ke eee es 1.20 
25-A Heth Dridvextoa LUPIN tec st se ee ee ee ee ee 779.65 
34-A-3 GthiMeridian:to-Jct eo. Nighway se ee ee 7,920.48 
- 41-A Wainwright: toaV ermiltonias = See ee ee a 13,917.25 
45-A Derwenta Ove His Wa yrs et ee ee as 6.15 
49-B-2 Blueberry. Corner: to Gordondale® = Se 2,969.28 
43-43 ColdeLakesto- Primrose: Lak eyswe ee ee Ae ee 10,461.02 
43-44 Little Smoky River to. Valleyview 33 ee, 12,385.61 
43-45 Hichwayr#s9<tos Drayton: Valley 2203 o 24 Se ee 5,403.83 
41-7-36 Dac.Larbiche to: Bast of: Spedden) 2 ae ee 5,053.98 
41-9-16 Gly dem tos Lhorhil d*-vea ka ox Bs Carat Recess oe 5,274.62 
41-9-31 BOY Ter LO SOAS LAN ee ee ee ee a ee ie ee 4,308.69 
41-9-72 Athabasca: LO eGrassland yrs 2 2c Set ete ae ey aes) es eae 12,686.46 
General: 

PA CLIRTITLISE a LL OM tasters ee geet Bh ee $ 20,222.24 

Oar Cheer ee he sure a RP ea oe Seo a Se ew es 260.74 

BC CUULT PIT CT) Uhsearne tots ee ies ae 2 hee eet 726.18 
Unemployment: Insurance \i25 24 ie ee 577.72 21,786.88 
$173,502.46 


- 50 DEPARTMENT OF HIGHWAYS 


MOTOR VEHICLE BRANCH 
(H. R. CLARK, Registrar) 


The past year again shows a substantial increase in the number of 
motor vehicles registered. 


Passenger “Cars. 5 5 ee OE ee ee ea 235,333 

Public Service & Commmertial Vehicles 22 set a 121,631 

Motorcycles fo 20s eae oe ie en ee ae ee 1,649 

Dealers ina a= Si ee ake aca a ee ee es 1,568 
Operators’ licenses issued during the same period were as follows: 

Chauffetir™"Licensessr wis es et ee aa ny ee ee 57,670 

Drivers: EiCenses | 2-2 3 2 roe ee ee ee 392,523 


The increase in vehicles and operators’ licenses also was pease O? 
for a large increase in driver examinations as follows: 


Examined Approved Abeyance Failed eee 
37,743 25,668 12,069 
Restrictions placed on drivers’ licences are classified below. 

GOES SS ec a a 0 vas et ea Pi een ae 4,488 
Special -Equipment) 2 os Sr ee fy ee ee bee 1,594 
Motorcycl ess Ee ee eee eee oe eee 80 
Powerbike s25 ek oe tog a ee ee es 51 
Speed "sa Bt Fe ae eee a ee eee 30 
Daylight.) jot 2k ee A eee ee sete ee Pe See ee ee Ad 

7 Wo}: Seen Mei eel Meh APO eS 2s Pa Dt aad Al eB 713 


Comparison statement of accidents for the calendar years 1954 and 
1955 are listed herewith. 


1954 1955 
Accidents alle classes = ae re ee ee 16,415 17,759 
Accidents, where damage exceeded $75.00 - 14,538 15,408 
Fatal Accidents Re FR ciety sae et cite oe ak 134 109 
Persons killed in fatal accidents _.... 177 166 
Accidents involving personal injury _......... 2,910 3,556 
Personssin ured: oie = ore aes at ee ee 4,324 4,654 

Convictions... 

Vehicles and Highway Traffic Act 17,995 20,924 
Criminal=Codesof.-Canada > se. tas eee 1,528 713 


During 1955 judgments were 224 as against 193 for 1954. 


_ Central Registry Division reports that in the period Jan. 1st to Decem- 
ber 31st, 1955 a total of 89,663 documents evidencing encumbrances against 
motor vehicles, aircraft, trailers and oil well drilling equipment were filed, 
an increase of 11,824 over 1954. 


For the:same period a total of 193,204 vehicles were inspected and 
approved and-166 rejected by 1,519 authorized testing stations. 


Fourteen car roadeos, sponsored by various clubs and organizations, 
_were supervised by the Safety Education Officer and members of the Motor 
Vehicle Branch staff assisted as judges. Some 185 contestants participated 
and the estimated attendance at these roadeos was approximately 3,800. 

During the course of the year 69 safety meetings were attended by 
the Safety Education Officer and staff members and at which 7,984 people 
were present. 


BUS FRANCHISES AS OF MARCH 3lst, 1956 

NEW FRANCHISES GRANTED: 

D. N. Leeworth—Black Diamond to Anglo Canadian refinery at Turner Valley. 

Canadian Coachways—Bus Depot, Grande Prairie to North Star Refinery, at Grande Prairie. 

Beverly Bus Lines—Bus Depot, Edmonton to Cement Plant at Clover Bar. 
DISCONTINUED SERVICE 

Grande Prairie Airport Bus Franchise. 

Lethbridge Northern Bus Lines to Turin to Vauxhall. 
EXTENSION OF BUS FRANCHISE 

Dicken Bus Line—Extended to include Blairmore and Bellevue. 

Canadian Coachways—Whitecourt to Valleyview. 

Guido Petrone—Coleman and Blairmore. 


ANNUAL REPORT, 1955 - 56 





ern Hus Lines Ltd... eee Edmonton to Lloydminster 

Allen and IW DUICTST GI Ze Sibohiae ape et NM Se, ee Mine a Ponoka to Provincial Mental Hospital 
Blue Goose SRT RUG. ita Aer atin oc oe eG cnt a A a Edmonton to Lac La Biche 

IS OV Vier USMS) proline er. Sieh Ts aM Pei PERN ye Edmonton to Elk Island Park 


Cardinal Coach Lines Ltd. 


Diamond Bus Lines Ltd. 


BUS CERTIFICATES IN EFFECT AS AT MARCH 3lst, 1956 
‘Alberta Eastern Bus Lines Ltd. 


Edmonton to 


High Prairie 
Edmonton to 
Edmonton to 
Edmonton to 
Edmonton to 
McLennan to 


Beverly 


nate EP ae EE Ay TPO Re ne Sc ee Edson to Luscar 
SENT ee Tih a Ue eae ete ed Peace River to North West Territories Border 
to Hines Creek 


Smith 


B.C. Border 
Lac La Nonne 


Whitecourt 


B.C. Border 
Grande Prairie to Peace River 


51 


Fort Vermilion to Fort Vermilion Junction 


Le dd VE Bip atta, AP le te Red Deer to 


Consort 


Stettler to Drumheller 
Calgary to Stettler 


Three Hills to Red Deer 
Calgary to Jumping Pound 
Wie Sones CS eee GEN Ra a eon POP Edmonton to Jasper Place 


Edmonton to Edmonton East Industrial Area 


NAW, IDS gh ee 3 ca a Ee a Oe ha Coleman to Crowsnest, B.C. 
Bellevue to Crowsnest, B.C. 
Ohaus) OTN wets dh rm nee er ee eu le ae ae Red Deer 
Eide Om COMes EAN Gms V SUCINSs. 2 oso a Melts aoe eect ees Edmonton to Canadian Chemical Co. 
Vimeo OL er NI Oaesa = tte whe aie tes Mele. 0 See eee Calgary to Ammonia Plant 
SP AMER OIOT Gh re ere eee ie Le ee Sl Se eee LS Edmonton to Violet Grove 
(loereneearies. PhANS DOL wer. tees te te De Carway to Waterton Lakes National Park 
Glencoe Engineering & Const. Co. -..0......... Sie eet Calgary 
IE ETA TOU CON ee mie ese Se a Be eee ade Lethbridge 
Hm (Chimes teen cans A fe ae Taal ot wit oie ee Lethbridge to Turin 
INGEN ATVGMPATTOW SATION cic. ceese secs Ssce os cc eacsey Snechascaceseaseetoone Edmonton to Westlock 
Edmonton to Barrhead 
Edmonton to St. Albert 


G. Petrone 


J. Phillip 
Bruce D. 


SOnCNSCMME USMS ste ew ame en) Sets ee a Red Deer to Penhold Airport 
Red Deer to Rocky Mountain House 


Barrhead to Ft. Assiniboine 


Hillerest to Bellevue 
Hillcrest to Blairmore 
Sundre to Olds 
IVIO TL Tie ee en ee ek eet oe en ee Bea Calgary to Longview 
Wy, TSE TRU ORR el mie cee eee eee ec eee Sate 8 Calgary to Hubalta 


EINES TORE DCT Scent een ot A one Bae cw) EEE ae eee Caroline to Red Deer 
Stinbunstevotor. Coaches 2256-2 a hen ee Edmonton. to 


Edmonton to 
Edmonton to 
Edmonton to 
Edmonton to 
Edmonton ta 
Edmonton to 


Chauvin 
Elk Point 
Cold Lake 


Saskatchewan Border 


Alliance 
Alix 
Buck Lake 


DS, “ARRUI CIRCE © SUE REE cS as eee ee Maren er OEE Mt le ee nn eee Sandy Lake Beach to Onoway 
._M A Lethbridge to Galt Mine 


PLT Sie lest Cl eee eo cect eae ee he en, eas Drumheller to Nacmine 
Drumheller to Midland 
Drumheller to Wayne 


Drumheller to East Coulee 
BPN range NUNIT RE SA oe cr Ne RR ig eRe oe ee pS te Redcliff to Medicine Hat 
Western Canadian Greyhound Lines ....................-.-.......-- Edmonton to Lloydminster via Lamont 


Edmonton to Lloydminster via Elk Island Park 


Edmonton to 
Edmonton to 


Calgary to Lethbridge via Macleod 
Calgary to Lethbridge via Vulcan 


Hinton 
Calgary 


Calgary to Medicine Hat 
Lethbridge to Walsh 
Lethbridge to Cardston 
Macleod to Crowsnest 
Macleod to Waterton 


Pincher Creek to Waterton 


Calgary to Banff 
Hinton to Jasper 


Calgary to Saskatchewan Border 


Lethbridge to Coutts 
NivGahennm rotor Coaches: bats, 2crtlen. eae oe a econ eee Edmonton to 


Edmonton. to 


Red Deer 
Calmar 


The following shows the year’s activities by all bus companies: 
ACTUAL MILES TRAVELED 


Dirt Highways 
8 


Surfaced Highways 

8,371,922 

) 7,127,664 

EIN GREASE atc eter es pert etait emer ead, Sen 


Surfaced Highways 
260,003,045 
242,033,060 


SO Nts AS Gh. eae oe ames tales Seely Re pa EL SE eee 63, 
SUAS allah, Mh ae SRS Sa at Can PNR ic EAE Ae Oe 90,859 
PASSENGER MILES TRAVELED 
Dirt Highways 
FUG EIS, URE RR Pa On se Re Stee ere 1,470,982 
if CER) Boia SN Geena eles ona tetany Pee. Reem A. nan 2,038,697 
Approximately 3,927,685 passengers were carried. 


Total 
8,435,610 
7,218,523 
1,217,087 


Total 
261,474,027 
244,071,757 

17,402,270 











